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DEPARTMENT  OF  HOUSING  AND 
URBAN  DEVELOPMENT 

Office  of  the  Assistant  Secretary  for 
Housing— Federal  Housing 
Commissioner 

24  CFR  Part  841 

[Docket  No.  N-81-1073] 

Low-Income  Public  Housing 
Development;  Processing  Procedures; 
Prototype  Cost  Determination 

agency:  Office  of  the  Assistant 
Secretary  for  Housing — Federal  Housing 
Commissioner,  HUD. 
action:  Notice  of  prototype  cost 
determinations  under  24  CFR  Part  841. 

summary:  This  Notice  establishes 
prototype  limits  for  development  of  low- 
income  public  housing  and  Indian 
housing  new  construction  projects  under 
the  United  States  Housing  Act  of  1937. 
The  prototype  cost  determinations 
stated  in  this  Notice  supersede  the 
prototype  cost  schedules  published  on 
December  2, 1980,  and  all  amendments 
and  additions  to  such  schedules, 
published  prior  to  the  date  of  this 
Notice. 

effective  DATE:  June  29, 1981. 

FOR  FURTHER  INFORMATION  CONTACT: 

Mr.  Jack  R.  VanNess,  Director, 

Technical  Support  Division,  Office  of 
Public  Housing — Room  6248,  451  7th 
Street,  S.W.,  Washington,  D.C.  20410, 
[202)  755-4956  (This  is  not  a  toll-free 
number). 

SUPPLEMENTARY  INFORMATION:  The 

United  States  Housing  Act  of  1937 
requires  determination  by  HUD  of  the 
costs  in  different  areas  for  construction 
and  equipment  (prototype  costs)  of  new 
dwelling  units  suitable  for  occupancy  by 
low-income  families.  This  determination 
must  be  made  at  least  once  a  year  and 
published  in  the  Federal  Register.  The 
prototype  costs  constitute  a  limit  on 
development  cost  for  construction  and 
equipment  of  new  public  housing 
projects  including  Indian  projects. 

The  schedules  in  this  Notice  represent 
the  semi-annual  update  of  per  unit 
prototype  cost  limits  for  development  of 
public  housing  under  24  CFR  Part  841 
(see  Section  841.204),  and  of  Indian 
Housing  under  24  CFR  Part  805  (see 
Sections  805.213  and  805.214(b)). 

The  prototype  cost  determinations  for 
the  semi-annual  update  are  based  on 
Field  Office  estimates  of  example 
dwellings,  actual  public  housing  and 
insured  multifamily  project  data  and 
construction  cost  information  published 
by  the  private  segment  of  the  housing 
industry. 


Where  prototype  schedules  are 
established  for  special  Indian  prototype 
cost  areas  in  accordance  with  24  CFR 
Section  805.213,  the  prototype  cost  limits 
apply  only  for  development  of  Indian 
Housing  (these  special  areas  are 
identified  by  an  asterisk  (*)  on  the 
schedules). 

Section  6(b)  of  the  U.S.  Housing  Act  of 
1937  provides  that  the  prototype  costs 
shall  become  effective  upon  the  date  of 
publication  in  the  Federal  Register,  and 
this  Notice  is,  therefore,  made  effective 
upon  publication. 

Timely  written  comments  will  be 
considered  and  additional  amendments 
will  be  published  if  the  Department 
determines  that  acceptance  of  the 
comments  is  appropriate.  Comments 
with  respect  to  cost  limits  for  a  given 
location  should  be  sent  to  the  local  HUD 
office.  A  list  of  these  offices  follows: 

Region  I 

Connecticut,  Hartford,  06103,  One  Financial 
Plaza. 

Massachusetts,  Boston,  02114,  Bulfinch  Bldg., 
15  New  Chardon  Street. 

New  Hampshire,  Manchester,  03103,  Norris- 
Cotton  Federal  Bldg.,  5th  Floor,  275 
Chestnut  Street. 

Rhode  Island,  Providence,  02903,  John  O. 
Pastore  Federal  Bldg,  and  U.S.  Post  Office, 
Room  330. 

Region  II 

New  Jersey,  Newark,  07102,  Raymond  Plaza, 
Gateway  1  Bldg. 

New  York,  Buffalo,  14202,  Statler  Building, 
Suite  800, 107  Delaware  Ave. 

New  York,  New  York,  10007,  26  Federal 
Plaza. 

Puerto  Rico,  San  Juan,  00918,  Caribbean  Area 
Office,  Federico  Degetau  Building  and  U.S. 
Courthouse,  Room  428,  Carlos  E.  Chardon 
Avenue,  Hato  Rey,  Puerto  Rico  00918. 

Region  III 

District  of  Columbia,  Washington,  20009, 
Universal  North  Bldg.,  1875  Connecticut 
Avenue  NW. 

Maryland,  Baltimore,  21201,  2  Hopkins  Plaza, 
Mercantile  Bank  and  Trust  Building. 
Pennsylvania,  Philadelphia,  19106,  Curtis 
Building,  625  Walnut  Street. 

Pennsylvania,  Pittsburgh,  15219,  Fort  Pitt 
Commons,  445  Fort  Pitt  Blvd. 

Virginia,  Richmond,  23219,  701  East  Franklin 
Street. 

West  Virginia,  Charleston,  25301,  Kanawah 
Valley  Bldg.,  Capitol  and  Lee  Streets. 

Region  IV 

Alabama,  Birmingham,  35233,  Daniel 
Building,  15  South  20th  Street. 

Florida,  Jacksonville,  32204,  Peninsular  Plaza, 
661  Riverside  Avenue. 

Georgia,  Atlanta,  30303,  Richard  B.  Russell 
Federal  Building,  75  Spring  Street,  S.W. 
Kentucky,  Louisville,  40201,  539  River  City 
Mall,  P.O.  Box  1044. 

Mississippi,  Jackson,  39201,  U.S.  Federal 
Building,  100  W.  Capital  Street,  Suite  1016. 
North  Carolina,  Greensboro,  27401,  415  North 
Edgeworth  Street. 


South  Carolina,  Columbia,  29201,  Strom 
Thurmond  Federal  Building,  1835-45 
Assembly  Street. 

Tennessee,  Nashville,  37219, 1  Commerce 
Place. 

Tennessee,  Knoxville,  37919, 1  Northshore 
Bldg.,  1111  Northshore  Drive. 

Region  V 

Illinois,  Chicago,  60602, 1  North  Dearborn 
Street. 

Indiana,  Indianapolis,  46207, 151  North 
Delaware  Street,  P.O.  Box  7047 
Michigan,  Detroit,  48226, 15th  Floor,  Patrick 
V.  McNamara  Building,  477  Michigan  Ave. 
Michigan,  Grand  Rapids,  49505,  2922  Fuller 
Avenue  NE. 

Minnesota,  Minneapolis-St.  Paul,  55401, 

Bridge  Plaza  Bldg.,  220  Second  Street 
South. 

Ohio,  Columbus,  43215,  New  Federal  Office 
Building,  200  North  High  Street. 

Ohio,  Cleveland,  44114,  777  Rockwell 
Avenue,  Second  Floor. 

Wisconsin,  Milwaukee,  53203,  744  North 
Fourth  Street. 

Region  VI 

Arkansas,  Little  Rock,  72201,  Union  National 
Bank  Building,  1  Union  National  Plaza. 
Louisiana,  New  Orleans,  70113,  Plaza  Tower, 
1001  Howard  Avenue. 

Oklahoma,  Oklahoma  City,  73102,  Murrah 
Federal  Bldg.,  200  NW  5th  Street. 

Texas,  Dallas,  75201,  2001  Bryan  Tower, 
Fourth  Floor. 

Texas,  San  Antonio,  78285,  Washington 
Square,  800  Dolorosa,  P.O.  Box  9163. 

Region  VII 

Iowa,  Des  Moines,  50309,  210  Walnut  Street, 
Room  25. 

Kansas,  Kansas  City,  64106,  Professional 
Building,  1103  Grand  Street. 

Missouri,  St.  Louis,  63101,  210  North  12th 
Street. 

Nebraska,  Omaha,  68106,  Univac  Bldg.,  7100 
West  Center  Road. 

Region  VIII 

Colorado,  Denver,  80202,  Executive  Tower. 
1405  Curtis  Street. 

Region  IX 

California,  Los  Angeles,  90057,  2500  Wilshire 
Boulevard. 

California,  Sacramento,  95809,  545  Downtown 
Plaza,  P.O.  Box  1978,  Suite  250. 

California,  San  Francisco,  94111, 1 
Embarcadero  Center,  Suite  1600. 

Hawaii,  Honolulu,  96850,  Prince  Jonah  Kuhio 
Kalanianaole  Federal  Bldg.,  300  Ala  Moana 
Boulevard,  Suite  3318. 

Region  X 

Alaska,  Anchorage,  99501,  334  West  5th 
Avenue. 

Oregon,  Portland,  97204,  Cascade  Building, 
520  SW  Sixth  Avenue. 

Washington,  Seattle,  98101.  403  Arcade  Plaza 
Building,  1321  Second  Ave. 

A  Finding  of  No  Significant  Impact 
with  respect  to  the  environment  has 
been  made  in  accordance  with  HUD 
regulations  in  24  CFR  Part  50,  which 
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implement  Section  102(2)(c)  of  the 
National  Environmental  Policy  Act  of 
1969.  The  Finding  of  No  Significant 
Impact  will  be  available  for  public 
inspection  during  regular  business  hours 
in  the  Office  of  the  Rules  Docket  Clerk, 
Office  of  the  General  Counsel,  Room 
5218,  HUD,  451  7th  Street,  S.W., 
Washington,  D.C.  20410. 

Reference  Catalog  of  Federal 
Domestic  Assistance  program  numbers 
14.146,  Low  Income  Housing-Assistance 
Program  (public  housing),  and  14.147, 
Low-Income  Housing-Homeownership 
for  Low-fncome  Families  (Turnkey  III, 
Mutual  Help  for  Indians). 

Upon  the  following  consideration,  the 
prototype  costs  are  determined  to  be  as 
set  forth  below. 

A.  Unit  Prototype  Cost.  1.  Prototype 
cost  comprises  the  cost  of  dwelling 
structures,  account  No.  1460,  and 
dwelling  equipment,  account  No.  1465, 
as  described  in  HUD  Low-Rent  Housing 
Accounting  Handbook  7510.1,  Chapter  3, 
Section  15,  which  includes  a  pro  rata 
share  of  the  builders’  fee  and  overhead, 
insurance,  social  security,  sales  tax,  and 
bonds. 

2.  Prototype  cost  does  not  include  the 
costs  of  site  acquisitions,  site 
improvement,  nondwelling  structures  or 
spaces  (and  equipment),  planning 
(architectural-engineering  fees,  permit 
fees,  inspection,  and  similar  costs), 
relocation,  interest  or  PHA 
administrative  costs,  all  of  which  are 


described  in  HUD  Low-Rent  Housing. 
Accounting  Handbook  7510.1,  Chapter  3, 
Section  15. 

3.  The  determination  of  prototype  cost 
shall  consider: 

(a)  For  development  of  public  housing 
under  Part  841,  compliance  with 
applicable  HUD  Minimum  Property 
Standards  and  planning  and  design 
criteria  described  in  HUD  Public 
Housing  Development  Handbook  7417.1 
REV-1,  Chapter  9,  and  for  development 
of  Indian  Housing  under  Part  805, 
compliance  with  applicable  HUD 
Minimum  Property  Standards  and 
design  criteria  required  by  805.212(a). 
Currently,  copies  of  HUD  Handbooks 
are  maintained  and  available  for  public 
inspection  in  the  Publications  Service 
Center,  Room  B-258,  Department  of 
Housing  and  Urban  Development,  451 
Seventh  Street,  S.W.,  Washington,  D.C. 
20410,  and  in  each  of  the  Department’s 
Regional,  Area  and  Service  Offices. 

(b)  The  additional  cost  to  provide,  as 
required  by  Section  6(b)  of  the  Act: 

(1)  The  extra  durability  required  for 
safety  and  security  and  economical 
maintenance  of  such  housing, 

(2)  The  provision  of  amenities 
designed  to  guarantee  a  safe  and 
healthy  family  life  and  neighborhood 
environment, 

(3)  The  application  of  good  design  as 
an  essential  component  of  such  housing 
for  safety  and  security  as  well  as  other 
purposes, 


(4)  The  maintenance  of  quality  in 
architecture  to  reflect  the  standards  of 
the  neighborhood  and  community, 

(5)  The  need  for  maximizing  the 
conservation  of  energy  for  heating, 
lighting,  and  other  purposes, 

(6)  The  effectiveness  of  existing  cost 
limits  in  the  area, 

(7)  The  advice  and  recommendations 
of  local  housing  producers,  and 

(8)  With  respect  to  remote  areas  such 
as  may  be  found  in  connection  with 
projects  developed  under  the  Indian  and 
Alaskan  Native  housing  program 
assisted  under  this  Act,  the  extensive 
transportation  required  to  provide  the 
necessary  labor,  materials,  and 
equipment  to  the  project  site  and  any 
additional  conditions  that  the  Secretary 
has  taken  into  consideration  under 
clauses  (1)  through  (7)  for  such  projects. 

Accordingly,  the  prototype  per  unit 
cost  schedules  for  all  prototype  cost 
areas,  issued  under  24  CFR  Part  841, 
Prototype  Cost  Limits  for  Low-Income 
Public  Housing,  are  hereby  established 
as  shown  on  the  tables  set  forth 
.hereinafter  entitled  “Prototype  Per  Unit 
Cost  Schedule — Regions  I  through  X.’’ 

(Sec.  7(d),  Department  of  HUD  Act,  42  U.S.C. 
3535(d):  Sec.  6(b)  of  the  U.S.  Housing  Act  of 
1937,  42  U.S.C.  1437(d)) 

Issued  at  Washington,  D.C.,  June  22, 1981. 
Philip  D.  Winn, 

Assistant  Secretary  for  Housing — Federal 
Housing  Commissioner. 


Connecticut: 

Hartford: 

Detached  and  semidetached . . . 

Row  Dwellings . . 

Walkup . _ . _ . . . 

Elevator-structure . . „ . 

New  Milford: 

Detached  and  semidetached . . . 

Row  Dwellings . 

Elevator-structure . 

New  Haven: 

Detached  and  semidetached . ; . . . 

Row  Dwellings . , . 

Walkup . 

Elevator-structure . . . . . 

Bridgeport: 

Detached  and  semidetached . . 

Row  Dwellings . . ._. 

^  Walkup . 

Elevator-structure . . . . . . 

New  London: 

Detached  and  semidetached . . 

Row  Dwellings . . . . . . 

Walkup . .'. . 

i  Elevator-structure . . . 

Windham: 

Detached  and  semidetached . 

Row  Dwellings . . . . 

Walkup . . . . . 

Elevator-structure . . . .... 

Ridgefield: 

Detached  and  semidetached . . „ . 

Row  Dwellings _ _ : _ _ ...... 

Walkup . „., 

Elevator-structure . . . . . . . . 


Prototype  Per  Unit  Cost  Schedule 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

26,950 

32,200 

35,400 

42.450 

51,100 

56,850 

59,500 

24,700 

29,400 

32,900 

39.050 

46,900 

52,250 

54,750 

21,600 

26,700 

30,100 

35,950 

41.400 

45.600 

47,800 

30,500 

35,400 

44.950  ... 

25,800 

30,900 

34.150 

40,850 

49,150 

54,700 

57,250 

23,600 

28,200 

31,350 

37,350 

44.900 

50,050 

52,150 

20,650 

25,500 

28,900 

34,300 

39,400 

43,700 

45,700 

25,900 

31,050 

34,200 

41,000 

49,500 

55,000 

57,500 

23,500 

28,200 

31,350 

37.350 

44.900 

50.050 

52.250 

20,650 

25,500 

28,750 

34,450 

39.650 

43,700 

45.700 

30,250 

35,000 

44.450  .. 

- - 

— 

26.300 

31,500 

34,850 

41,650 

50,150 

55,700 

58,350 

23,600 

28,200 

31,350 

37,350 

44,900 

50,050 

52.150 

20.600 

25,350 

28.850 

34,050 

39,450 

43,550 

45.550 

30,850 

35,750 

45.400  .. 

26.300 

31,600 

34,850 

41,500 

50,400 

55,950 

58,400 

23.950 

28,750 

32.100 

38,300 

45,950 

51,350 

53,650 

21,550 

25,450 

28,850 

34,300 

39,600 

43.750 

45.900 

30,850  35,700  45,400  _ 


26,300 

31,600 

34,850 

41,500 

50,400 

55,950 

58,400 

23,950 

28,750 

32,100 

38,300 

45,950 

51,350 

53,650 

21.950 

25,950 

29,500 

34,900 

40,450 

44,650 

46.850 

30,850 

35,700 

45,400  .. 

32,200 

38,700 

42,600 

51,000 

61,550 

68,100 

71.500 

29,550 

35,300 

39,400 

46,800 

56.400 

62.950 

65,700 

25,850 

31,950 

36.150 

42,900 

49,700 

54,750 

57,550 

31,750 

36.850 

46,700  .. 

- ....... 

. 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


Norwich: 

Detached  and  semidetached... 

How  Dwellings . . . 

Walkup . . . . 

Elevator-structure . . 

'Mashantucket: 

Detached  and  semidetached... 

Row  Dwellings . 

Walkup . 

Elevator-structure . . . . 

Maine: 

Bangor: 

Detached  and  semidetached... 

Row  Dwellings . 

Walkup . . . 

Elevator-structure . . 

“Old  Town: 

Detached  and  semidetached  .. 

Row  Dwellings . . 

Walkup . 

Elevator-structure . 

Augusta: 

Detached  and  semidetached.  .. 

Row  Dwellings . . 

Walkup . . . 

Elevator-structure . 

Brunswick: 

Detached  and  semidetached  ... 

Row  Dwellings . . . 

Walkup . „ . . . 

Elevator-structure . 

"Calayrs: 

Detached  and  semidetached .... 

Row  Dwellings . . . 

Walkup . . . 

Elevator-structure . . . 

Lewiston: 

Detached  and  semidetached... 

Row  Dwellings . . 

Walkup _ _ _ _ _ 

Elevator-structure . . . 

Portland: 

Detached  and  semidetached  ... 

Row  Dwellings  . . . . 

Walkup . . 

Elevator-structure . 

Waterville: 

Detached  and  semidetached.  .. 

Row  Dwellings  . . . . 

Walkup _ _ _ 

Elevator-structure . 

Massachusetts: 

Boston: 

Detached  and  semidetached.... 

Row  Dwellings . 

Walkup _ _ _ 

Elevator-structure . 

Worcester: 

Detached  and  semidetached  ... 

Row  dwellings _ _ _ 

Walkup . . . . . 

Elevator-structure . . 

Fall  River: 

Detached  and  semidetached.... 

Row  dwellings . 

Walkup . . . 

Elevator-structure . „ . 

New  Hampshire: 

Manchester: 

Detached  and  semidetached  .. 

Row  dwellings . 

Walkup . . 

Elevator-structure . 

Concord: 

Detached  and  semidetached  ... 

Row  dwellings _ _ 

Walkup . 

Elevator-structure . . 

Dover: 

Detached  and  semidetached... 

Row  dwellings . . . 

Walkup . . 

Elevator-structure . . . 

Keene: 

Detached  and  semidetached  ... 

Row  dwellings . . . 

Walkup . 

Elevator-structure . . „ . 

Nashua: 

Detached  and  semidetached... 


0 

1 

2 

3 

4 

5 

6 

..a. .  26.200 

31,550 

34,850 

41,550 

50,100 

55,700 

58,300 

.  23.650 

28,350 

31,650 

37,500 

45,050 

50,400 

52,400 

.  20,750 

25,550 

29,050 

34,500 

39,700 

43,800 

45,850 

.  30.850 

35,750 

45,400 

.  29.850 

35.700 

39,400 

47,050 

66,800 

63.100 

66.100 

.  26,200 

31,400 

33,150 

39,450 

47,550 

52,750 

55.000 

.  23,550 

28,150 

31,150 

37,250 

44,800 

49,750 

52,050 

.  21,050 

26,050 

29,650 

34,950 

40,650 

44,650 

47,000 

.  29,400 

34,250 

43,250 

.  25.300 

30,300 

32,050 

38,150 

45,950 

50,950 

53,150 

.  22.350 

26,650 

29,550 

35,200 

42,400 

47,150 

49,300 

.  21,600 

26,750 

30,600 

35,950 

41,800 

45,850 

48,350 

.  32,750 

38,250 

48,300 

27,050 

32,150 

35,600 

42,750 

51,300 

57,100 

59,550 

.  24,250 

28,800 

32,100 

38,500 

46,200 

51,450 

53,600 

.  21,750 

26,900 

30,750 

36,100 

42,000 

46,200 

48,550 

.  29,650 

34,550 

43,700 

. .  26,900 

32,000 

35,250 

42,250 

50,950 

56,500 

59,200 

.  23,950 

28,600 

31,900 

38,050 

45,900 

50,800 

53,200 

.  21,450 

26,450 

30,350 

35,850 

41,600 

45,500 

48.100 

. .  29,950 

34,950 

44,150 

. .  24,800 

29,500 

32,650 

38,900 

46,950 

52,250 

54,700 

-  22.900 

27,100 

30,150 

36,100 

43,400 

48,050 

50,300 

26,950 

30,850 

36,450 

42,200 

46,200 

48,900 

.  35.950 

41,850 

52,700 

. .  26,900 

32,000 

35,250 

42,250 

60,990 

56,500 

59,200 

. .  23,950 

28,600 

31,900 

38,050 

45,900 

50,800 

53,200 

.  21,450 

26,450 

30,350 

35,850 

41,600 

45,500 

48,100 

28,800 

33,550 

42,350 

.  26,900 

32,000 

35,250 

42,250 

50,950 

56,500 

59,200 

.  23,950 

28,600 

31,900 

38,050 

45,900 

50,800 

53,200 

.  21,800 

27,000 

30,800 

36,400 

42,300 

46,300 

48,800 

28,800 

33,500 

42,350 

.  25,950 

30,900 

34,150 

41,000 

49,350 

54,650 

57,150 

.  23,400 

27,800 

30,800 

36,850 

44,500 

49,350 

51,600 

.  20,800 

25,850 

29,400 

34,650 

40,200 

44,150 

46,500 

29.000 

33,950 

42,800 

.  25,900 

30,700 

34,000 

40,700 

48,950 

54,400 

56,950 

.  25,250 

30,150 

33,500 

39,950 

48  200 

53,550 

55,950 

.  25,150 

.  35,750 

30,050 

41,500 

33,250 

52,600 

39,750 

39  700 

47,900 

53,100 

55,700 

24.700 

29,400 

32,650 

38,900 

47,000 

52,1^0 

54,650 

.  24,300 

29,000 

32,250 

38,350 

46.300 

51,450 

53,700 

.  23.900 

34,700 

28,800 

40,650 

32,000 
51,200  . 

37,850 

45,750 

50,800 

53,250 

.  25.050 

30,000 

33,250 

39,650 

47,750 

53,150 

55,550 

- . . .  24,750 

29,350 

32,850 

39,150 

46,950 

52,350 

54,750 

. -  24,550 

.  33.400 

28,950 

38,850 

32,550 
49,200  . 

38,750 

46.850 

52,100 

54.500 

.  23.600 

'  29,350 

32,400 

38,850 

46,550 

51,850 

54.500 

.  23,250 

28,100 

31,150 

36,950 

44,450 

49,600 

51,750 

.  20.000 

.  29,100 

24,850 

33,900 

28,300 
42,750  . 

33,400 

38,700 

42,400 

44,700 

.  25,450 

31,550 

34,850 

41,550 

49,900 

55,600 

58,400 

29,900 

33,250 

39,400 

47,650 

52,950 

55,200 

. . .  20,900 

29,000 

25,950 

33,900 

29,400 
42,700  . 

34,800 

40,350 

44,250 

46,650 

.  23,150 

28,500 

31,650 

37,750 

45,250 

50,500 

53,000 

.  22,550 

27,100 

30,150 

35,750 

43,000 

47,850 

50,000 

.  19.250 

.  29,800 

23,850 

34,550 

27,250 
43,700  . 

32,250 

40,300 

44,850 

46,200 

.  24.250 

30,100 

33,200 

39,750 

47,650 

53,000 

55,750 

.  23,800 

28,650 

31,850 

37,850 

45.600 

51,000 

53,000 

.  20,500 

25,350 

28,800 

34,300 

39,700 

43,450 

45.600 

26,550 

32,100 

40.550  . 

.  23.600 

29,350 

32,400 

38,850 

46,550 

51,850 

54,500 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  ol  bedrooms 


0 

1 

2 

3 

4 

5 

6 

Row  dwellings . 

.  23,250 

28.100 

31.150 

36.950 

44.450 

49,600 

51,750 

Walkup . 

.  20.600 

25,450 

29,100 

34,300 

39.750 

43,750 

46,000 

Elevator-structure . 

.  29,200 

34.000 

42.750 

Portsmouth: 

.  24,850 

30,650 

29,300 

33,950 

32.700 

40.650 

48.900 

46,500 

54,350 

51,800 

57,050 

54,300 

Row  dwellings . 

38.800 

Walkup . 

.  18,800 

23,350 

26,650 

31.500 

36,350 

39,950 

41,950 

Elevator-structure . 

.  29,700 

34,500 

43.650 

Rhode  Island: 

\ 

Providence: 

.  20,350 

35,050 

31,750 

38.550 

35.550 

46,300 

42.150 

55,700 

50.600 

62,000 

56,450 

64,850 

59,150 

Row  dwellings . 

.  26,700 

Walkup . 

.  23,600 

29,200 

32,900 

39,300 

45,200 

49,800 

52.250 

Elevator-structure . 

.  30,600 

35,550 

45.100 

Vermont: 

Burlington: 

.  24.800 

29.700 

27,900 

32,800 

31.150 

39,150 

37.100 

47.150 

44,350 

52,400 

49,600 

54,900 

51,950 

Row  dwellings . 

.  23,600 

Walkup . 

.  20,700 

25,450 

29,150 

34.450 

39,800 

43.950 

46,200 

Elevator-structure . 

.  29,100 

33,850 

42,950 

Bennington: 

.  24.800 

29,700 

27,r00 

32  800 

39.150 

37,100 

52,400 

49,600 

54,900 

51.950 

Row  dwellings . 

.  23,600 

31.150 

44,350 

Walkup . 

.  20,700 

2'  60 

29.150 

34.450 

39.800 

43,950 

46,200 

Elevator-structure . 

.  29,400 

34,250 

43,450 

Brattleboro: 

.  24,800 

29,700 

27,900 

32,800 

31,150 

39,150 

37,100 

47.150 

44.350 

52.400 

49,600 

54.900 

51.950 

Row  dwellings . 

.  23,600 

Walkup . 

.  20,700 

25,450 

29,150 

34.450 

39,800 

43,950 

46,200 

Elevator-structure . 

.  29,400 

34,250 

43,450  . 

Montpelier: 

Detached  and  semidetached . . 

.  24.350 

29,000 

32,200 

38.300 

46.100 

51.200 

53,650 

Row  dwellings . . 

. .  22,850 

27,200 

30,200 

35.950 

43.050 

48,100 

50,400 

Walkup . 

20,100 

24,800 

28,200 

33.450 

38.450 

42.600 

44.700 

. . . . .  29.400 

34,250 

43.450 

Rutland: 

Detached  and  semidetached  . 

.  24,500 

29.150 

32.300 

38.750 

46,400 

51.750 

54.100 

Row  dwellings . 

. .  23.200 

27,550 

30,600 

36.400 

43.600 

48,850 

50,900 

Walkup . 

.  20400- 

24,900 

28,450 

33.900 

39.050 

43,150 

45,450 

Elevator-structure . 

29.600 

34,450 

43.500 

REGION  II 


New  Jersey: 

Camden 

Detached  and  semidetached 

Row  dwellings . 

Walkup . . . . 

Elevator-structure . 

Atlantic  City: 

Oetached  and  semidetached 

Row  dwellings . : 

Walkup . 

Elevator-structure . 

Burlington: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Gloucester: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Trenton: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . „ . 

Elevator-structure . 

Vineland 

Detached  and  semidetached 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Newark: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Asbury  Park: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . . 

Elevator-structure . 

North  Bergen: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . . . . . 

Elevator-structure . 


26,150 

31,450 

34,850 

41.500 

50.200 

55,700 

58.500 

23,250 

27,750 

30,700 

36.750 

43.900 

49.050 

51,250 

21,150 

26,150 

29.850 

35.350 

41.050 

45,050 

47,600 

33,050 

38,450 

48,750 

25,800 

31.000 

34.300 

40.900 

49,400 

54.750 

57,450 

22,650 

27,100 

30.150 

35.750 

42,850 

48.050 

49.950 

20.700 

25.700 

29.300 

34.550 

40.200 

44,250 

46,600 

31,550 

36,650 

46.450  ... 

- - 

— 

— 

26,100 

31,300 

34,850 

41.350 

49,950 

55.400 

58,250 

23,050 

27,550 

30,700 

36.350 

43,550 

48.700 

50,750 

21,350 

26,250 

29,850 

35.300 

40.900 

45,000 

47,500 

33.200 

38,750 

49.000  .. 

25,800 

31,000 

34,300 

40.900 

49.450 

54,900 

57,600 

22,850 

27,250 

30.150 

36.050 

43,050 

48,150 

50.300 

20,850 

25,900 

29,300 

34.600 

40,250 

44,350 

46,650 

33,050 

38.450 

48.750 

26,250 

31,250 

34.850 

41.450 

49,950 

55,550 

58.250 

23,150 

27,500 

30.700 

36.450 

43,750 

48,800 

51,100 

21,400 

26,450 

29.850 

35,550 

41,100 

45,150 

47,550 

36,450 

42,250 

53.550  .. 

- - 

26,200 

31,400 

34,850 

41,450 

50.100 

55,700 

58.350 

23,050 

27,650 

30.700 

36,550 

43,750 

48,850 

51,100 

21,150 

26,200 

29,850 

35.250 

40.650 

44,950 

47.400 

34,150  39,650  50.300 


28,800 

34,100 

38,000 

45.400 

54.500 

60,450 

63.300 

26,550 

31,550 

35,050 

41.600 

50.150 

55,950 

58,500 

23,950 

29,850 

33.950 

40.200 

46.600 

51,200 

54,100 

33,700 

39,200 

49.500  .... 

— 

28,800 

34,100 

38,000 

45,400 

54,500 

60,450 

63.300 

26,550 

31,550 

35.050 

41,600 

50,150 

55,950 

58,500 

23,500 

29,250 

33,250 

39.350 

45,750 

50,250 

52,900 

32,250 

37,550 

47.400  .... 

— 

— 

28,800 

34,100 

38,000 

45.400 

54,500 

60,450 

63,300 

26.550 

31,550 

35,050 

41.600 

50,150 

55,950 

58,500 

24,600 

33.750 

30,400 

39.350 

34.650 
49,700  ... 

41.100 

47,800 

52,500 

55.150 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Freehold: 

Detached  and  semidetached . . . . . _. . . . 

Row  dwellings _ _ - . . — . - . . 

Walkup . . . . . 1 . . . 

Elevator-structure . ...'. . . . . . - . . . 

New  York: 

Albany: 

Detached  and  semidetached . - . . . . . . . — . 

Row  dwellings . >. . . . 

Walkup _ _ _ — . . . 

Elevator-structu'e . . . . — . — . - . — . . . 

Plattsburgh: 

Detached  and  semidetached . . . - . — . . . . . 

Row  dwellings . . . - . . . . . - . . . 

Walkup . . . . — 

Elevator-structure . . 

Syracuse: 

Detached  and  semidetached . . . . . . . . 

Walkup . - . . . . . . 

Elevator-structure . - . . . . . - . 

Poughkeepsie: 

Detached  and  semidetached . . . — . - - - 

Row  dwellings _ _ _ _ _ _ _ _ — . . . . 

Walkup . . . . . . — . — — ... 

Elevator-structure . . . . . - . . . 

Binghamton: 

Detached  and  semidetached . . . . . — . . . 

Row  dwellings _ _ _ _ _ _ _ _ _ _ _ 

Walkup . . . . . — . - . . 

Elevator-structure . . . - . - . 

Buffalo: 

Detached  and  semidetached . . . . . . . . 

Row  dwellings . . . . . . . . — . . 

Walkup . . . . . . . . . . . 

Elevator-structure . . . . . - . - . 

Rochester: 

Detached  and  semidetached . . . . . - . . 

Row  dwellings _ _ _ _ _ _ _ _ 

Elevator-structure . . . 

Jamestown: 

Detached  and  semidetached _ _ i . 

Row  dwellings . . . . . . 

Walkup . 

Elevator-structure _ _ _ _ _ _ _ 

Elmira: 

Detached  and  semidetached . . . . . — . . . . 

Row  dwellings _ _ _ _ _ _ 

Walkup . . . . . . - . . . , 

Elevator-structure _ _ _ _ _ _ _ 

New  York  City  (inner): 

Detached  and  semidetached . . . . — . . 

Row  dwellings _ _ _ _ _ _ — . . . . 

Walkup . . . . . . 

Elevator-structure . . . . . . . . . 

New  York  City  (metro): 

Detached  and  semidetached  ...„ . . . . 

Row  dwellings . . . . . . 

Walkup . . . . 

Elevator-structure . . . . 

Nassau  County. 

Detached  and  semidetached . . . . . 

Row  dwellings . . . . . . . . . 

Walkup . 

Elevator-structure . . . . . 

Suffolk  County 

Detached  and  semidetached . 

Row  dwoWnga . . . . . 

Walkup . . . . 

Elevator-structure . . . . . . . - . 

Westchester  County: 

Detached  and  semidetached . . . . . . . . . . . 

Row  dwellings . . . _. . . . . . 

Walkup . 

Elevator-structure . 

Orange  County: 

Detached  and  semidetached . . . . . . . . . 

Row  dwellings . . . . . . . . . . . 

Elevator-structure . . . 

Rockland  County: 

Detached  and  semidetached . . . . . . . . 

Row  dwellings . . . . 1 . . . . . . . . . . . 

Walkup _ ; . . . . . . . . . . . 

Elevator-structure . . 

Puerto  Rico: 

San  Juan: 

Detached  and  semidetached... . . . . — . . . 

Row  dwellings . . . . — . . . . . — . . . 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

28.800 

34,100 

38,000 

45,400 

54,500 

60,450 

63,300 

26,550 

31,550 

35,050 

41,600 

50,150 

55,950 

58,500 

23,450 

29,250 

33,200 

39,300 

45,550 

50.200 

52,850 

37  750 

47,650  ... 

24,100 

28.800 

31,700 

37,850 

45,850 

50,750 

53,250 

21,650 

26,150 

29,150 

34,650 

41,650 

46,400 

48,600 

19,100 

23,850 

27,000 

32,100 

37,100 

40,700 

42,900 

30  100 

38,350 

22,800 

27,300 

30,300 

36,150 

43,600 

48,350 

50,750 

21,050 

25,000 

27,800 

33,050 

39,650 

44,250 

46,150 

18,350 

22,500 

25,800 

30,450 

35,350 

38,750 

40,900 

28,850 

36,450  . 

24,200 

29,000 

31,900 

38,200 

46,150 

51,250 

53,650 

22,150 

26,450 

29,350 

34,900 

41,950 

46,900 

49,050 

19,400 

23,950 

27,150 

32,300 

37,450 

41,000 

43,300 

26  050 

30  300 

38  350  . 

25,350 

30,250 

33,550 

40.050 

48,350 

53,600 

56.150 

24.200 

28,550 

31,900 

37,950 

45,650 

50,900 

53.200 

20,600 

25,600 

29,050 

34,500 

39,800 

43,800 

46,100 

25  700 

29,850 

37,850 

24,050 

28,400 

31,650 

37,800 

45,600 

50,600 

53,050 

22,400 

26,800 

29,700 

35,350 

42,500 

47,500 

49,550 

19,050 

23,650 

26,900 

31,800 

36,900 

40,350 

42,650 

26,150 

30,350 

38,400 

24,400 

29,150 

32,350 

38,600 

46,500 

51,750 

54,200 

21,450 

25,550 

28,300 

33,800 

40,550 

45,350 

47,200 

20,300 

24,900 

28,250 

33,400 

38,700 

42,600 

44,800 

28,600 

33,500 

42,100 

23,850 

28,500 

31,450 

37,650 

45,500 

50,350 

52,800 

20,900 

24,950 

27,800 

32,950 

39,500 

44,050 

46,100 

19,600 

24,100 

27,500 

32,500 

37,700 

41,400 

43,700 

27,950 

32,650 

41,100 

23,700 

28,300 

31,400 

37,550 

45,200 

50,250 

52,700 

20,750 

24,850 

27,450 

32.650 

39,350 

44,000 

45,800 

19,600 

24,100 

27,500 

32,500 

37,700 

41,400 

43,700 

27,800 

32,350 

40,950 

25,350 

30,250 

33,750 

40,250 

48,450 

53,750 

56,400 

22,200 

26,700 

29,550 

35,050 

42,150 

47,050 

49.050 

21,050 

25,900 

29,350 

34,850 

40,250 

44,400 

46,750 

29,800 

34,700 

43,800  . 

28,850 

34,650 

38,350 

45,800 

55,150 

61,300 

64,250 

27,700 

33,050 

36,700 

43,600 

52,300 

58,300 

61,100 

30,450 

37,850 

42,850 

50,750 

58,850 

64.600 

63,150 

40,550 

43,800 

49,800 

59,750 

69,250 

73,700  .. 

— . 

24,600 

28,200 

31,900 

37,850 

43,800 

46.000 

48,250 

23,300 

26,650 

30,300 

35,850 

41,500 

43,550 

45,750 

25,850 

29,600 

33,650 

39,800 

46.100 

48,400 

50,800 

39,700 

42,900 

48,800 

58,500 

67,850 

72,200 

24,600 

28,200 

31,900 

37,850 

43,800 

46,000 

48,250 

23,300 

26,650 

30,300 

35,850 

41,500 

43,550 

45,750 

25,850 

29,600 

33,650 

39,800 

46,100 

48,400 

50,800 

33,650 

38,550 

43,850 

52.650 

61,000 

64,950 

22,050 

24,400 

27,100 

32,300 

38,900 

40,900 

42,900 

21,150 

23,250 

25,850 

30,800 

36,850 

38,700 

40,600 

23,150 

26,450 

30,150 

35,550 

41,150 

45,350 

47,700 

31,350 

36,000 

40,900 

49,000 

56,850 

60,500 

23,200 

25,650 

28,400 

34,050 

40,200 

42,200 

44,350 

22,200 

24,450 

27,150 

32,400 

38  800 

40,750 

42,800 

24,450 

28,100 

31,800 

37,650 

43,700 

45,850 

48,150 

33,400 

40,550 

43,450 

51,950 

60,250  . 

. . 

20.200 

23,000 

25,500 

30,450 

36,700 

38,550 

40,450 

19,400 

21,900 

24,400 

28,800 

34,800 

36,500 

38,350 

22,100 

26,150 

29,700 

35,150 

40,650 

44.800 

47,200 

30,400 

35,050 

39,750 

47,750 

55,500 

59,100 

21,550 

23,850 

26,500 

31,650 

38,100 

40,000 

42,000 

20,650 

22,800 

25,350 

30,050 

36,100 

37,900 

39,800 

22,600 

25,950 

29,450 

34,850 

40,450 

44,400 

46,750 

32,200 

34,450 

39,100 

46,950 

54,450 

57,900 

. . . . 

20,550 

24,550 

27,250 

32,500 

39,200 

43,400 

45,650 

20,300 

24,300 

27.050 

31,800 

38,450 

42,700 

44,800 
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Prototype  Per  Unit  Cost  Schedule— Continued 

Number  of  bedrooms 

0 

i 

.2 

3 

4 

5 

6 

Walkup . 

.  17.150 

21,300 

24,150 

28.700 

33.150 

36,550 

38.450 

.  19,200 

22.550 

28.400 

31.600 

34,650  ... 

Old  San  Juan: 

Detached  and  semidetached . 

.  24.550 

29.500 

32.550 

38.950 

47.000 

52.100 

54.700 

Row  dwellings . 

.  24.350 

29,150 

32.450 

38.300 

46.200 

51,350 

53.850 

Walkup . . . . 

......  .  20.650 

25,450 

28.950 

34.450 

39.750 

43.850 

46.200 

.  23.000 

26,900 

34.050 

37  950 

41.600  ... 

Ponce: 

Detached  and  semidetached . 

.  20,600 

24.700 

27.300 

32.650 

39.250 

43,500 

45,700 

Row  dwellings . 

.  20.400 

24,450 

27.150 

31.850 

38.550 

42.800 

44.900 

Walkup . 

.  17.350 

21,350 

24.250 

28.700 

33.300 

36.600 

38.500 

.  19,350 

22.600 

28  550 

31  700 

34  750  .. 

Mayaguez: 

Detached  and  semidetached . 

.  20.600 

24.700 

27,300 

32.650 

39.250 

43.500 

45,700 

Row  dwellings . 

.  20,400 

24,450 

27.150 

31.850 

38.550 

42.800 

44.900 

Walkup . 

.  17,350 

21,350 

24.250 

28.700 

33.300 

36,600 

38,500 

Elevator-structure . 

.  19,350 

22.600 

28,550 

31.700 

34,750  ... 

Arecibo: 

Detached  and  semidetached . 

. . . . . .  20.600 

24.700 

27,300 

32.650 

39.250 

43.500 

45.700 

Row  dwellings . 

. .  20.400 

24.450 

27.150 

31.850 

38,550 

42,800 

44.900 

Walkup . 

. . . .  17,350 

21.350 

24.250 

28.700 

33.300 

36.600 

38.500 

19.350 

22,600 

28.550 

31.700 

34  750  ... 

Virgin  Islands: 

St.  Thomas: 

Detached  and  semidetached . 

. .  25.100 

30,100 

33.300 

39.850 

47.950 

53.250 

55.850 

Row  dwellings . 

. . .  24.900 

29.650 

32,900 

39.200 

47.050 

52,400 

54,950 

Walkup . 

. . . .  21,400 

26,200 

29.850 

35.350 

41.050 

45.050 

47.450 

.  22.650 

26,350 

33  500 

37  200 

St  Croix: 

Detached  and  semidetached . 

. .  24.500 

29,250 

32.500 

38.950 

46,700 

51.950 

54.350 

Row  dwellings . 

. . . . . . .  24.350 

29,100 

32.300 

38.300 

46,000 

51.300 

53,650 

Walkup . 

. . .  20.600 

25.400 

28.850 

34.100 

39.650 

43.650 

45.850 

.  22.100 

25.750 

32.550 

36,250 

39.800  ... 

REGION  III  | 

Delaware: 

Wilmington: 

Detached  and  semidetached . 

. . . .  25.400 

30.550 

33.800 

40.350 

48,500 

54.100 

56.650 

Row  dwellings . . 

. . .  21.050 

25.100 

27.700 

33.100 

40.000 

44,400 

46.550 

Walkup . . 

. . . . .  19.550 

23.950 

27.200 

32.550 

37.700 

41,150 

43,400 

.  .  28,150 

32.700 

41.700  .... 

Dover: 

Detached  and  semidetached . 

.  25.100 

30.450 

33.550 

40.000 

48.050 

53.650 

56.100 

Row  dwellings . 

. .  20,700 

24.800 

27.500 

32.650 

39.600 

43,900 

45.950 

Walkup . . . . 

. . .  19.200 

23,700 

27.000 

32.050 

37.150 

40,700 

42.850 

28,050 

32  600 

Washington.  D  C.: 

Washington,  D  C.: 

Detached  and  semidetached . 

.  25.550 

30,600 

33.800 

40.350 

48.600 

54.200 

56.600 

Row  dwellings... . 

.  .  23,100 

27.700 

30.600 

36.500 

44.000 

49,050 

51.100 

Walkup . 

.  20.950 

25,700 

29.600 

34.750 

40.350 

44,550 

46.750 

.  29.600 

34,150 

43.400  .. 

Maryland: 

Baltimore: 

Detached  and  semidetached . 

. . .  23.450 

28,150 

31.200 

37.200 

44.650 

50.050 

52.150 

Row  dwellings . 

. . . . . . . .  19.600 

23,650 

26.050 

31.150 

37.400 

41.500 

43.550 

Walkup . 

. . . . . . .  18.500 

22.850 

25,950 

30.750 

35.700 

39,150 

41.250 

.  26  850 

31,200 

39  600 

*  Baltimore  City: 

Detached  and  semidetached . 

. .  25,200 

30.300 

33.600 

40,000 

48.000 

53,800 

56.100 

Row  dwellings . . . 

. .  21.200 

25.600 

28.100 

33.650 

40.400 

44.850 

47.000 

Walkup . . 

. . . . . ..._ .  19.950 

24,650 

28  000 

33.250 

38.550 

42.300 

44.600 

29  050 

33  750 

42  800 

Hagerstown: 

Detached  and  semidetached . 

. rtf. .  23.350 

27,900 

31,000 

37,050 

44.550 

49.700 

51.850 

Row  dwellings . 

23,300 

25.850 

30.850 

37.000 

41.100 

43.100 

Walkup . 

.  .  18,400 

22.750 

25.750 

30.600 

35.500 

39.000 

41.150 

.  26.750 

31.100 

39.350 

Salisbury: 

Detached  and  semidetached . 

. .  23.700 

28,450 

31.500 

37.550 

45.150 

50.300 

52.650 

Row  dwellings . 

. . .  19.950 

23.750 

26.250 

31.450 

37.800 

42.050 

43.950 

Walkup . 

. .  18.700 

23.150 

26,200 

31.150 

36.100 

39,550 

41.750 

.  .  27.200 

31,650 

40.000 

Waidorl 

Detached  and  semidetached . 

. . .  24.400 

29.350 

32.500 

38.700 

46.450 

52,000 

54.250 

Row  dwellings . 

. . .  20.400 

24.600 

27.100 

32.450 

38,900 

43.250 

45,350 

Walkup . 

. . . . . . .  19.300 

23,900 

27.050 

32.100 

37,250 

40,900 

43.050 

.  22  650 

26.350 

33.450 

Pennsylvania: 

Pniladelphia: 

Detached  and  semidetached . 

. . .  26.550 

32.150 

34.800 

42350 

50.750 

56.700 

59.100 

Row  dwellings . 

. .-. . . . . . . .  23.0560 

27,750 

30.700 

36.500 

43.900 

49.000 

50.850 

Walkup . 

.  20.350 

25,250 

28,650 

33.850 

39.250 

43,350 

45.450 

.  32,250 

37  450 

47.450 

Allentown: 

Detached  and  semidetached . 

. .  25.200 

30.250 

33.350 

39.950 

47.950 

53,500 

55.950 

Row  dwellings . 

.  21.500 

25.850 

28.500 

34.000 

40.800 

45.500 

47,400 

Walkup . 

. .  20300 

25.150 

28.600 

33.850 

39.150 

43.150 

45.300 

29.200 

33  800 

42.800 

• 

33474  Federal  Register  /  Vol.  46,  No.  124  /  Monday,  June  29,  1981  /  Rules  and  Regulations 
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Number  of  bedrooms 

0 

1 

2 

3 

4 

5 

6 

Bellefonte: 

Detached  and  semidetached . 

.  25,050 

30.250 

33,550 

39,950 

47,950 

53.550 

55,950 

Row  dwellings . 

.  21,450 

25,800 

28,550 

34.000 

40.800 

45,550 

47,300 

Walkup  . . 

.  20,400 

25,250 

28,650 

33,800 

39,250 

43,250 

45.300 

.  30,550 

35.350 

45,050 

Wellsboro: 

Detached  and  semidetached . 

.  25.750 

30,750 

34,200 

40,750 

49,100 

54,450 

57,150 

Row  dwellings..- . . . . . 

. - . . . . . - .  21,750 

26,150 

28,950 

34,300 

41,250 

46,100 

48,050 

Walkup . 

. . . . . . . . . . . .  20.850 

25,700 

29,050 

34,550 

39,950 

44,000 

46.250 

.  37.450 

43,650 

55,050  . 

Harrisburg: 

Detached  and  semidetached . . . 

. . . - . - . . .  24,950 

30,150 

33,300 

39,600 

47.650 

53,150 

55,450 

Row  dwellings . 

.  21.300 

25,550 

28,250 

33,550 

40,450 

45,050 

46,950 

Walkup . 

.  20,100 

24,900 

28,350 

33,500 

38,950 

42,800 

44,900 

.  29.300 

34,050 

43,150 

Lancaster 

Detached  and  semidetached . _.. 

. . .  24,400 

29,550 

32,500 

38,800 

46,750 

52,150 

54  450 

Row  dwellings . 

. - . . . . .  20,800 

25,000 

27,550 

32,900 

39,600 

44.050 

45,850 

Walkup . 

.  19,750 

24,300 

27,700 

32,900 

38,150 

41,950 

44,000 

.  28.900 

33,450 

York: 

Detached  and  semidetached . 

. - .  24,400 

29,550 

32,500 

38,800 

46,750 

52,150 

54,450 

Row  dwellings . 

. : .  20,800 

25,000 

27,550 

32,850 

39,600 

44,050 

45,850 

Walkup . . . 

. - . . .  19.750 

24,300 

27,700 

32,900 

38,150 

41.950 

44,000 

.  28,900 

33,450 

Reading: 

Detached  and  semidetached . 

. - . . . . .  24.750 

30,000 

33,000 

39,350 

47,350 

52,900 

55,250 

Row  dwellings . 

. - .  21,150 

25,450 

28,000 

33,400 

40,200 

44.750 

46,550 

Walkup . . . . . . 

. - .  19,950 

24,600 

28,100 

33.100 

38,450 

42,400 

44,350 

Elevator  structure . 

.  28,900 

33,450 

42,450 

Scranton: 

Detached  and  semidetached . 

. . . - . . .  25.700 

31,050 

34,200 

40,750 

49,100 

54.650 

57,100 

Row  dwellings . 

.  21,200 

25,400 

26,000 

33,450 

40,150 

44,850 

46.600 

Walkup . 

20,950 

23,800 

28,150 

32,700 

36,000 

37.700 

Elevator-structure . 

.  30,800 

35,700 

45,400 

Pittsburgh: 

Detached  and  semidetached . 

.  26.450 

31,650 

35,050 

41 ,650 

50,050 

55,750 

58,300 

Row  dwellings . 

— . . . - . . .  22.450 

26,850 

29,750 

35,350 

42,600 

47,350 

49.600 

Walkup . 

. . . . - .  22.200 

26,550 

29,450 

35,050 

42,150 

46,850 

49,000 

Elevator-structure . 

30.600 

35,700 

Altoona: 

Detached  and  semidetached  . 

. .  25.350 

30,400 

33,750 

40,150 

48.100 

53.700 

56,050 

Row  dwellings . 

. - . . .  21.650 

26,150 

28,700 

34,300 

41.200 

45,950 

48.000 

Walkup  . 

. . . - .  20.050 

24650 

28,400 

33,450 

38,650 

42,600 

44,750 

Elevator-structure  . 

29.750 

Ene: 

Detached  and  semidetached . 

. . .  25,900 

31,000 

34,300 

40,850 

49,150 

54,750 

57,150 

Row  dwellings.  . 

. .  22.400 

26,850 

29,500 

35,000 

42,350 

47,300 

49,250 

Walkup  . . 

. . . - .  20.300 

25,100 

28,800 

33,950 

39,400 

43,450 

45,650 

Elevator-structure 

Johnstown: 

Detached  and  semidetached . 

. - . - . .  25.350 

30,400 

33,750 

40,100 

48,150 

53,750 

56,150 

Row  dwellings 

26,050 

28,700 

34,150 

41,300 

45,850 

47,850 

Walkup  . 

24,800 

28,400 

33,500 

38,800 

42,800 

44,950 

Elevator-structure . 

V  rgima: 

Richmond: 

Detached  and  semidetached . 

22,800 

28,050 

33,600 

40,450 

44,950 

46,900 

Row  dwellings . 

20,250 

24,900 

29,750 

35,850 

39,800 

41,500 

Walkup . 

18,900 

23,750 

28,050 

32,450 

35,700 

37,650 

Elevator-structure . 

Norfolk: 

Detached  and  semidetached . 

. . . . - . . . . .  17.700 

21,350 

26,150 

31,200 

37,600 

41,900 

43,750 

Row  dwellings  ... 

. .  15,500 

18,900 

23,250 

27,750 

33,400 

37,100 

38,650 

Walkup  . 

. — . . . .  13.400 

16,600 

21,100 

24,850 

28,700 

31,750 

33,200 

Elevator-structure 

Virginia  Beach: 

Detached  and  semidetached . . 

. - . . . . . .  16,850 

20,300 

24,750 

29,600 

35,550 

39,800 

41,550 

Row  dwellings . 

. . . .  14,750 

17,800 

22,050 

26,250 

31,700 

35,350 

36.800 

Walkup  .  . 

. - . — . . .  13.400 

16,600 

21,100 

24,850 

28,700 

31,750 

33,200 

Elevator  structure  ... 

Portsmouth: 

Detached  and  semidetached . 

. . - . - .  16.700 

20,300 

24,750 

29,550 

35,550 

39,700 

41,450 

Row  dwellings . . . . 

.  14750 

17,800 

22,000 

26,150 

31,650 

35,300 

36,650 

Walkup  .  . 

. . . — .  13.150 

16.350 

20,750 

24,450 

28,250 

31,250 

32,800 

Elevator-structure 

Chesapeake 

Detached  and  semidetached . 

. . . — .  16.850 

20,300 

24.750 

29,600 

35,550 

39.800 

41,550 

Row  dwellings . 

17,800 

22,050 

26,250 

31,700 

35,350 

36,800 

Walkup . 

16.150 

20.600 

24,100 

27,900 

30,800 

32.250 

Elevator-structure . 

Suffolk: 

* 

. 

. . 

. 

Detached  and  semidetached . 

. . . - . - . .  16,850 

20,300 

24,750 

29,600 

35,550 

39,800 

41,550 

Row  dwellings . 

• . . . . . .  14,750 

17,800 

22,050 

26,250 

31,700 

35,350 

36,800 

16,600 

21,100 

24,850 

28,700 

31,760 

33,200 

Elevator-structure . 

Roanoke: 

. . . 

. 

Detached  and  semidetached . 

20,700 

25.300 

30.200 

36,300 

40,550 

42,350 

Row  dwellings . 

. . - . - .  14.950 

18,350 

22,450 

26,850 

32,300 

36,000 

37,550 

16,600 

21,100 

24,850 

28,700 

31,750 

33,200 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Elevator-structure . . . 

Lynchburg: 

Detached  and  semidetached . ™„ 

Row  dwellings . . . . . . 

Walkup . . 

Elevator-structure . . . . . 

Danville: 

Detached  and  semidetached . . 

Row  dwellings . . . . . . 

Walkup . 

Elevator-structure _ _ _ _ _ 

Newport  News: 

Detached  and  semidetached....™.™ . „.. 

Row  dwellings _ _ _ _ _ _ 

Walkup . . . 

Elevator-structure . . . . . 

Hampton: 

Detached  and  semidetached . 

Row  dwellings . . . . . . 

Walkup . - . . 

Elevator-structure.™ . . . . . . . 

Fredericksburg: 

Detached  and  semidetached . 

Row  dwellings _ _ _ _ 

Walkup . . . 

Elevator-structure _ „ _ _ 

Warrenton: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ _ _ 

Walkup . . . . . . . 

Elevator-structure . . . . . . . 

Harrisonburg: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . . . . . 

Walkup . . . . 

Elevator-structure . ™ . . . 

Norton: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . . . 

Elevator-structure _ _ _ .... 

Eastern  Shore: 

Detached  and  semidetached . 

Row  dwellings.™ _ _ _ ..... 

Walkup  . . . . . . . . . . 

Elevator-structure _ _ _ _ _ _ 

Charlottesville: 

Detached  and  semidetached . . . 

Row  dwellings . 

Walkup . . . . . . . . . . . 

Elevator-structure _ _ _ 

West  Virginia: 

Charleston: 

Detached  and  semidetached . . . . 

Row  dwellings _ _ _ _ _ _ _ _ 

Walkup . . . . . . . . 

Elevator-structure _ _ _ _ _ _ 

Bluefield: 

Detached  and  semidetached . 

Row  dwellings . . . . . . . . . 

Walkup . . . . . . . . 

Elevator-structure _ _ _ 

Huntington: 

Detached  and  semidetached.™ . 

Row  dwellings . . . . . . 

Elevator-structure _ _ _ _ 

Parkersburg:  „ 

Detached  and  semidetached........... . . 

Row  dwellings _ _ _ _ _ _ 

Elevator-structure _ _ _ _ _ 

Wheeling: 

Detached  and  semidetached . 

Row  dwellings . . . . . . . 

Walkup . . . . . . . . . 

Elevator-structure  . . „ . . . . . 

Martinsburg: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . . . . . 

Elevator-structure . . . . . . 

Fairmont: 

Detached  and  semidetached _ .... . . . 

Row  dwellings . 

Walkup _ _ _ _ _ 

Elevator-structure ...... . . . 

Point  Pleasant: 

Detached  and  semidetached _ _ _ _ 

Row  dwellings . . . 

Walkup _ .......... _ _ _ 

Elevator-structure . 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

23,200 

26,850 

33,950  .... 

1 6.850 

20,300 

24.750 

29,600 

35,550 

39,800 

41.550 

14,750 

17,800 

22.050 

26,250 

31,700 

35,350 

36,800 

13.400 

16.600 

21,100 

24,850 

28,700 

31.750 

33.200 

23,200 

26.850 

33,950  ... 

16,850 

20.300 

24,750 

29,600 

35,550 

39,800 

41.550 

14,750 

17,800 

22.050 

26.250 

31.700 

35.350 

36.800 

13.500 

16.800 

21.400 

25,100 

29,100 

32,200 

33,800 

23,200 

26.850 

33.950  ... 

16,900 

20.350 

25.000 

29.900 

36,000 

39.950 

41.700 

14,800 

18,050 

22,150 

26,500 

31,900 

35,500 

37,000 

13.700 

17,100 

21.650 

25.600 

29,650 

32.800 

34,400 

25,650 

29.900 

37,650  ... 

16,900 

20,350 

25.000 

29,900 

36,000 

39,950 

41.700 

14,800 

18,050 

22.150 

26,500 

31,900 

35,500 

37,000 

13,450 

16,750 

21,250 

25,050 

29,050 

32.100 

33,750 

25,650 

29,900 

37,650  ... 

17,100 

20,500 

25,300 

30,200  . 

36.300 

40,450 

42.350 

14,850 

18,250 

22.350 

26,700 

32,250 

35,750 

37,200 

13.650 

16,750 

21.300 

25,100 

29.250 

32,150 

33.750 

25.400 

29,550 

37.250  ... 

17.100 

20,500 

25,300 

30.200 

36,300 

40,450 

42.350 

14,850 

18,250 

22,350 

26,700 

32.250 

35.750 

37,200 

13,650 

16.750 

21,300 

25,100 

29,250 

32.150 

33,750 

25.400 

29.550 

37.250  ... 

17,000 

20.450 

25,150 

30,050 

36,200 

40.250 

41,900 

14,850 

18,100 

22.200 

26.650 

32,000 

35.700 

37.100 

13,500 

16,800 

21,400 

25,100 

29,250 

32.200 

33,850 

23.450 

27.300 

34.550  ... 

24,350 

29,400 

36,100 

43.350 

52.150 

57,900 

60.400 

21.550 

26.100 

32,000 

38.300 

46,100 

51.350 

53,600 

19,100 

23,550 

30,050 

35.150 

41,000 

45,100 

47.250 

40,850 

47,250 

59.900  .. 

16,900 

20,350 

25.000 

29.900 

36.000 

39.950 

41.700 

14,800 

18,050 

22,150 

26,500 

31,900 

35,500 

37.000 

13,400 

16,600 

21,100 

24,900 

28,750 

31,850 

33,500 

23.450 

27.300 

34.550 

19,700 

23.750 

29.300 

34,700 

42.050 

46.800 

48,700 

17,300 

20,950 

25,800 

30,950 

37,300 

41,450 

43,100 

15.700 

19,500 

25.850 

29,250 

33,950 

37.450 

39.400 

27,250 

31,650 

40.200  . 

20.200 

24,400 

30,300 

36,000 

43,300 

48.450 

50,450 

17,500 

21,100 

26.000 

31,050 

37,200 

41,450 

43,250 

16.650 

20,700 

26,400 

31,150 

36.500 

39,850 

41,850 

29,250 

33,900 

43.100  .. 

19.750 

23.900 

29.350 

35,100 

42.250 

47.200 

49.000 

16,950 

20,600 

25,300 

30,200 

36,250 

40,550 

42.350 

16.250 

20.200 

25,800 

30.350 

35.100 

38,800 

40.700 

28.450 

33,150 

41.950  . 

19,950 

24,050 

29.600 

35,250 

42.650 

47,550 

49,550 

17,000 

20.650 

25,650 

30,500 

36,500 

40,850 

42,600 

16.500 

20,400 

25,900 

30,700 

35.550 

39,250 

41,100 

28.800 

33,450 

42,500 

20,350 

24,550 

30,350 

36.200 

43,550 

48.700 

50,750 

17.600 

21,300 

26,150 

31,300 

37,350 

41,700 

43,500 

16,500 

20,400 

25.900 

30.700 

35,550 

39.250 

41,100 

28,800 

33,450 

42.500  .. 

19,750 

23,900 

29,350 

35,100 

42.250 

47,200 

49,000 

16,950 

20,600 

25,300 

30.200 

36,250 

40.550 

42,350 

16,250 

20,200 

25,800 

30,350 

35.100 

38.800 

40.700 

28,450 

33,150 

41,950  .. 

— 

— 

— 

18.350 

22,350 

27,500 

32,750 

39.350 

43,900 

45,800 

15,950 

19,200 

23,550 

27,950 

33,900 

37,600 

39.400 

14,900 

18,600 

23,750 

27,900 

32,400 

35,800 

37,650 

28,450 

33,150 

41.950 

20,250 

24,400 

30,250 

36,000 

43,300 

48.450 

50,450 

17,500 

21,100 

26,000 

31.050 

37,200 

41,450 

43,400 

16,100 

20,000 

25,350 

30,050 

34,650 

38.358 

40,300 

28,400 

33,150 

41.800  . 

18,950 

22,950 

28,350 

33,800 

40,650 

45,300 

47,300 

16,300 

19,800 

24,400 

29,050 

34,850 

38,850 

40,700 

15,700 

19,550 

24,900 

29,200 

33.900 

37,400 

39,250 

28.750 

33.300 

42.300  .. 
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Number  of  bedrooms 

0  12  3  4 

5 

6 

REGION  IV 

Alabama: 

Birmingham: 

Detached  and  semidetached . 

How  dwellings . _ . .... 

Walkup . 

Elevator-structure . . . 

Dothan: 

Detached  and  semidetached . 

Row  dwellings _ _ _ 

Walkup . . . . 

Elevator-structure . . . 

Florence: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup . . . 

Elevator-structure _ _ 

Huntsville. 

Detached  and  semidetached . 

Row  dwellings _ _ _ _ 

Walkup . 

Elevator-structure . . . 

Mobile: 

Detached  and  semidetached..... . 

Row  dwellings . . . 

Walkup . „ . 

Elevator-structure _ 

Montgomery- 

Detached  and  semidetached . 

Row  dwellings  ... . . . 

Walkup . . . 

Elevator-structure . . 

Tuscaloosa: 

Detached  and  semidetached.  .. . 

Row  dwellings . . 

Walkup . 

Elevator-strjcture . . . . . 

Florida: 

Jacksonville: 

Detached  and  semidetached . . . 

Row  dwellings . 

Waikup _ _ _ _ _ 

Elevator-structure . . . . 

Pensacola: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup _ 

Elevator-structure . . . . 

Miami: 

Detached  and  semidetached _ 

Row  dwellings... . . . 

Walkup . . 

Elevator-structure _ _ _ _ 

"Big  Cypress: 

Detached  and  semidetached . 

Row  dwellings . . . . . 

Walkup . .-. _ _ _ 

Elevator-structure . . . . . 

"Brighton: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup . 

Elevator-structure _ 

Key  West 

,  Detached  and  semidetached . 

Row  dwellings _ _ _ _ _ 

Walkup . 

Elevator-structure ...... _ . 

Tampa: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . 

Walkup . . . . . . . . 

Elevator  structure . . . 

Orlando 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup _ _ _ 

Elevator-structure _ _ 

Georgia: 

Atlanta: 

Detached  and  semidetached.  . 

Row  dwellings _ _ 

Walkup _ _ _ _ _ 

Elevator-structure . . . 

Albany: 

Detached  and  semidetached . . 


17,800 

21,750 

26,700 

32,050 

38,600 

42,800 

44,800 

15,650 

18,650 

23,100 

27,500 

33,150 

36,850 

38,650 

14,050 

17,300 

21,900 

25,800 

30,000 

33,200 

34.750 

25,500 

29,900 

37,550  .. 

17,050 

20,700 

25,500 

30,700 

36,800 

40,750 

42,850 

15,300 

18,500 

22,750 

27,000 

32,650 

36,300 

38,050 

13,200 

16,600 

20,950 

24,850 

28,800 

31,650 

33,350 

24,800 

28,950 

36,450  .. 

17,300 

20,900 

25,550 

30,950 

37,100 

41,200 

43,100 

15,200 

18,350 

22,600 

27,250 

32,700 

36,250 

37,950 

13,250 

16,650 

21,000 

25,000 

29,000 

31,800 

33,450 

25,250 

29,650 

37,300  . 

16,850 

20,450 

25,300 

30,050 

36,350 

40,400 

42.250 

14,850 

17,700 

22,000 

26,150 

31,550 

35.150 

36,750 

13,150 

16,450 

20,750 

24,450 

28,350 

31,300 

32,800 

24,800 

28,950 

36,600  „ 

18,700 

22,650 

27,950 

33.350 

40,200 

44,700 

46,700 

16,150 

19,700 

24,200 

28,750 

34,600 

38,450 

40,300 

14,100 

17,550 

22,250 

26,300 

30,600 

33,750 

35,550 

26,150 

30,400 

38,250  .. 

17,000 

20,600 

25,400 

30,650 

36,750 

40,700 

42,750 

14,850 

17,900 

22,050 

26,150 

31,650 

35,150 

36,850 

13,200 

16,550 

20,900 

24,750 

28,700 

31,450 

33,200 

25,050 

29,350 

36,800  .. 

16,850 

20,450 

25,300 

30,050  • 

36,350 

40,400 

42,250 

14,750 

17,600 

21,900 

26,000 

31,400 

34,950 

36,550 

13,150 

16,450 

20,750 

24,450 

28,350 

31,300 

32,800 

24,800 

28,950 

36,600  . 

. 

15,100 

18,750 

24,000 

28/150 

32,800 

35,650 

37,400 

14,750 

18,200 

23,300 

27,400 

31,800 

34,800 

36,500 

14,550 

18,050 

23,150 

27,200 

31,650 

34,700 

36,400 

24,550 

28,400 

36,200  , 

15,100 

18,650 

23,750 

27,750 

32,450 

35,450 

37,200 

14,700 

18,100 

23,000 

27,000 

31,550 

34,450 

36,250 

14,550 

18,000 

22,900 

26,850 

31,400 

34,350 

36,050 

23,450 

28,400 

34,500  . 

18,300 

21,900 

26,950 

32,300 

38,900 

43,250 

45.250 

16,050 

19,400 

24,050 

28,600 

34,300 

38,100 

40,100 

14,700 

18,600 

23,550 

28,000 

32,350 

35,700 

37,500 

27,000 

31,400 

39,750  . 

18,950 

22,600 

27,600 

33,750 

40,250 

44,250 

46,550 

18,950 

22,600 

27,600 

33,750 

40,250 

44,250 

46,550 

18,300 

21,900 

26,950 

32,300 

38.900 

43,250 

45,250 

16,050 

19.400 

24,050 

28.600 

34,300 

38,100 

40,100 

14,700 

18,600 

23,550 

28,000 

32,350 

35,700 

37,500 

27,000 

31,400 

39,750  ... 

. 

17.400 

20,900 

26,050 

31,100 

37,200 

41,550 

43,400 

15,900 

19,150 

23,800 

28,350 

34,200 

38,050 

39,850 

13,200 

17,200 

21,800 

25,950 

30,150 

33.100 

34,700 

25,750 

29,950 

37,900  ... 

17,000 

20,250 

25,050 

30,000 

35,950 

40,150 

41,950 

15.550 

18,700 

23,100 

27,600 

33,050 

36,900 

38,550 

14,700 

18,400 

23,250 

27,650 

32,000 

35,350 

36.950 

26,750 

30,950 

38,960  . 

16,000 

15,800 

15,000 

23,600 

19,400 

19,050 

18,500 

27,350 

23.750 
23,650 
23,600 

34.750  ... 

28,400 

28,050 

27,750 

34,100 

33,800 

32,300 

37.850 

37,550 

35,350 

39,600 

39.300 

37.300 

15,950 

19,250 

23,600 

28,100 

33,700 

37,500 

39,300 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

Row  dwellings . . 

15,750 

14,850 

23,400 

19,000 
18  400 
27,250 

23,400 

23,350 

27,850 

27,450 

33,450 

32,100 

37,350 

39.050 

37,050 

Walkup . 

Elevator-structure . 

Augusta: 

Detached  and  semidetached . 

16,400 

16,400 

15,050 

22,000 

19,65b 

19,600 

18,500 

25.450 

24,400 

24,100 

23.600 

29.100 

29,000 

27,900 

35,000 

38,750 

40,600 

40,400 

Row  dwellings . 

Walkup . 

t 

Elevator-structure  . 

32,300 

3j,7j0 

Brunswick 

Detached  and  semidetached . 

15.000 

„  r  r- A* 

.  ___ 

Row  dwellings . 

35,500 

36,850 

34,000 

Walkup . 

13,650 

23,400 

16,950 

27,250 

21,450 

X  ^0 
25,350 

31 ,550 
29,450 

32,350 

Elevator-structure . . 

Columbus: 

Detached  and  semidetached . 

g7 

_ _ - 

Row  dwellings . 

Walkup . 

20  ?00 

36,900 

Elevator-structure . 

23,300 

27^050 

2  .200 

31 ,600 

34,900 

36,450 

Macon: 

Detached  and  semidetached . 

15,850 

15,800 

14,350 

23,300 

18,850 

19,000 

17,650 

27,050 

23,600 

23,300 

22,450 

28,050 

27,850 

26,500 

33,900 

33,550 

30,700 

37,400 

37.250 

33.950 

39,200 

39,000 

35,400 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Rome: 

. 

Detached  and  semidetached . 

15,050 

18,100 

22,500 

26,900 

32,250 

35,750 

37.450 

Row  dwellings . 

15,050 

18,100 

22,300 

26,650 

31,850 

35,450 

37,100 

Walkup . 

. . . . 

13,850 

17,050 

21,850 

25,650 

29,650 

32.750 

34,450 

Elevator-structure . 

22,950 

26,750 

Savannah: 

... 

Detached  and  semidetached . 

15,000 

14.750 

22  200 

35.500 

35,100 

37,000 

36.850 

Row  dwellings . 

Walkup . 

- 

17350 

22,050 

A6  P5G 
26,200 

31,550 

32.350 

34,000 

Elevator-structure . . 

23,400 

27.250 

34,350  . 

Valdosta: 

Detached  and  semidetached . 

15.450 

07  7 nn 

Row  dwellings . 

36,850 

38.250 

1^  000 

22,900 

°7  100 
27,000 

31.200 

34.450 

Elevator-structure . 

22,950 

26,750 

36.000 

Kentucky: 

Louisville: 

Detached  and  semidetached . 

17,950 

17.450 

26  450 

31  750 

44,450 

43,300 

43,350 

Row  dwellings . 

20,850 

25,800 

30,950 

38  20C 
37,200 

41,300 

41,300 

Walkup . 

Elevator-structure . 

31,050 

36,150 

Ashland: 

— 

Detached  and  semidetached . 

18.500 

17,950 

18,000 

3t,950 

22,100 

21,500 

21,550 

37,400 

27,300 

26,500 

26,550 

32,700 

31,900 

31,850 

45.750 

44,650 

44,600 

Row  dwellings . . . . 

39  400 
38.300 
38,400 

42.500 

42.500 

Walkup . 

• 

Elevator-structure . 

Bowling  Green: 

. 

— 

Detached  and  semidetached . 

17,950 

21.450 

26,450 

31,750 

38,200 

.  42.350 

44,450 
43  300 
43.350 

Row  dwellings . 

Walkup . 

17,500 

30,000 

20.850 

34.850 

25,750 

30,900 

37.300 

41.300 

Elevator-structure . 

Corbin: 

. 

Detached  and  semidetached . 

17,950 

17,450 

17,500 

31,050 

21.450 

20,850 

20,850 

36,150 

26,450 

25,800 

25,750 

31.750 

30,950 

30,900 

38,200 

Row  dwellings . 

43,300 

43,350 

Walkup . 

37,300 

41,300 

Elevator-structure . 

Covington: 

Detached  and  semidetached . 

18,500 

22,100 

27,300 

32,700 

39.400 

Row  dwellings . 

Walkup . 

18,000 

32,750 

2L550 

38,300 

26^50 

a!  non 

38,300 

Elevator-structure . 

3  .830 

38,400 

Frankfurt: 

Detached  and  semidetached . 

17.950 

17,450 

17.500 

28.500 

21.450 

20,850 

20,850 

33,400 

26,450 

25,800 

25.750 

31.750 

30,950 

30.900 

38.200 

37.200 
37,300 

Row  dwellings . 

41.300 

41.300 

43,300 

43,350 

Walkup . 

Elevator-structure . 

Hopkinsville: 

Detached  and  semidetached 

Ann 

___ 

Row  dwellings . 

30  650 

Walkup  . . 

17^250 

29,400 

20700 

34,400 

25350 

30,600 

3C850 

36,900 

40.900 

42.900 

Elevator-structure . . . 

Lexington: 

Detached  and  semidetached . 

or  irn 

42.350 

44.450 

Row  dwellings . 

25  800 

30  XO 

38  200 

Walkup . 

17^500 

31,050 

20^850 

36,150 

25,750 

30.900 

41.300 

43.350 

Elevator-structure . 

37,300 

Middlesboro: 

. . . 

— 

Detached  and  semidetached . 

20,550 

24,650 

30,450 

36.500 

43,950 

48,650 

51,100 

Row  dwellings . 

Walkup . 

20  J  00 
31,050 

24^000 

36,150 

29.650 

35.600 

,  47,500 

49.850 

Elevator-structure . . . 

42,830 

Murray: 

. . 

Detached  and  semidetached . 

18.100 

21,650 

26,750 

32.000 

38.550 

44,900 

43,750 

Row  dwellings . 

Walkup . . 

17,650 

29,400 

21700 

34.400 

26,050 
43,400  . 

31  250 

37,650 

Elevator-structure . 

. 

_ _ _ 

. 

43.800 
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Newport: 

Detached  and  semidetached. 

Row  dwellings . . 

Walkup . 

Elevator-structure . 

Owensboro: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . 

Elevator-structure . 

Paducah: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . „ . . . 

Elevator-structure . 

Mississippi: 

Jackson: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . 

Elevator-structure . „ . 

Corinth: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . ............. 

Elevator-structure . 

Greenville: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . . 

Elevator-structure . 

Greenwood: 

Detached  and  semidetached. 

Row  dwellings _ _ 

Walkup _ _ _ 

Elevator-structure . . 

Gulfport: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . 

Elevator-structure . .... . 

Hattiesburg: 

Detached  and  semidetached.... 

Rcw  dwellings . _ . 

Walkup . . . . . . 

Elevator-structure . . . 

Southaven: 

Detached  and  semidetached.. 

Row  dwellings _ 

Walkup.. . . 

Elevator-structure . 

North  Carolina: 

Greensboro: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . . . 

Elevator-structure . 

Asheville: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Charlotte: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . 

Elevator-structure . 

•Cherokee: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . . . . 

Elevator-structure . . 

Durham: 

Detached  and  semidetached. 
Row  dwellings..... _ ...... _ _ 

Walkup _ 

Elevator-structure . 

Elizabeth  City: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup _ 

Elevator-structure  . . . 

Greenville: 

Detached  and  semidetached. 

Row  dwellings . . . 

Walkup _ _ _ 

Elevator-structure . . 

Raleigh: 

Detached  and  semidetached. 
Row  dwellings _ _ _ 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

18,500 

22,100 

27,300 

32,700 

39,400 

43,600 

45,750 

17,950 

21,500 

26,500 

31,900 

38,300 

42,500 

44,650 

18,000 

21,550 

26,550 

31,850 

38,400 

42,500 

44,600 

31,350 

36,500 

46,150  . 

17,950 

21,450 

26,450 

31,750 

38,200 

42,350 

44,450 

17,450 

20,850 

25,800 

30,950 

37,200 

41,300 

43,300 

17,500 

20,850 

25,750 

30,900 

37,300 

41,300 

43,350 

31,350 

36,500 

46,150  . 

18,100 

21,650 

26,750 

32,000 

38,550 

42,750 

44,900 

17,600 

21,100 

26,000 

31,250 

37,600 

41,700 

43,750 

17,650 

21,100 

26,050 

31,250 

37,650 

41,750 

43,800 

29,400 

34,400 

43,400  . 

15,750 

19,050 

23,500 

28,100 

33,850 

37,550 

39,300 

14,750 

17,750 

21,750 

26,050 

31,300 

34,600 

36,450 

13,050 

16,300 

20,900 

24,650 

28,450 

31,400 

32,900 

23,500 

27,200 

34,500  . 

16,050 

19,450 

24,000 

28,700 

34,600 

38,400 

40,150 

14,400 

17,550 

21,750 

25,800 

31,250 

34,550 

36,200 

13,600 

16,850 

21,500 

25,300 

29,500 

32,250 

33,900 

24,000 

27,750 

35,050  . 

15,750 

19,050 

23,500 

28,100 

33,850 

37,550 

39,300 

14,750 

17,750 

21,750 

26,050 

31,300 

34,600 

36,450 

13,050 

16,300 

20,900 

24,650 

28,450 

31,400 

32,900 

23,250 

27,100 

34,400  . 

. 

15,750 

19,050 

23,500 

28,100 

33,850 

37,550 

39,300 

14,750 

17,750 

21,750 

26,050 

31,300 

34,600 

36,450 

13,600 

17,050 

21,600 

25,450 

29,550 

32,500 

34,150 

23,500 

27,200 

34,500  . 

15,800 

19,150 

23,550 

28,150 

33,900 

37,600 

39,500 

14,800 

17,800 

21,950 

26,100 

31,350 

34,700 

36,500 

12,850 

16,150 

20.450 

24,000 

27,900 

30,650 

32,050 

23,700 

27,650 

34,950  . 

— 

. . 

15,750 

19,050 

23,500 

28,100 

33,850 

37.550 

39,300 

14,750 

17,750 

21,750 

26,050 

31,300 

34,600 

36,450 

13,050 

16,300 

20,900 

24,650 

28,450 

31,400 

32,900 

23,500 

27,200 

34,500  . 

. 

15,600 

18,650 

23.250 

27,550 

33,250 

36,850 

38,750 

14,450 

17,500 

21,550 

25,550 

30,800 

34,200 

35,800 

13,850 

17.250 

22,000 

25,750 

29,950 

33,150 

34,650 

22,950 

26,900 

34,000  . 

16,200 

19,350 

23,550 

28,150 

33,550 

37,250 

38,900 

16,000 

18,800 

23,300 

27,450 

32,950 

36,650 

38,300 

15,150 

18,350 

23,200 

27,300 

31,650 

34,600 

36,400 

24,150 

28,150 

35,650  . 

. . 

16,650 

19.850 

24,300 

29,050 

34,650 

38,400 

40,200 

16,700 

19,900 

24,350 

28,700 

34,550 

38,450 

40,000 

15,950 

24,900 

19.750 

28.750 

24,850 
36,400  . 

29,100 

33,600 

36,350 

38,750 

16,400 

19,600 

23,900 

28,500 

34,050 

37,850 

39,450 

16,250 

19,350 

23,650 

27,950 

33,350 

37,050 

38,800 

15,950 

19,650 

24,800 

29,050 

33,450 

36,650 

38,550 

24,150 

28,150 

35,650  . 

18,250 

21,750 

26.800 

31,950 

38.000 

42,050 

43.950 

15,900 

15,950 

15,000 

24,000 

18,900 

18,800 

17,600 

28,100 

23,150 
23,150 
23,200 
35.500  .. 

27,650 

27,300 

27,250 

33.000 

32,850 

31,400 

36,750 

36,400 

34,250 

38,400 

38,050 

36,200 

17,400 

20,900 

25,350 

30,250 

36,150 

40,250 

41,900 

15,850 

19,100 

23,300 

27,800 

33.350 

37,000 

38,550 

16,100 

24.550 

19,750 

28,550 

25,000 

36,100 

29,100 

33,650 

37,150 

38,850 

15,950 

19,050 

23,200 

27,650 

33,150 

36,850 

38,450 

15,950 

18,850 

23,250 

27,200 

32,750 

36,350 

38.000 

14,600 

23,750 

18,000 

26,950 

22,850 
33,500  .. 

26,650 

30,700 

33,600 

35,400 

15,950 

19,150 

23,250 

27,800 

33,250 

36.850 

38,450 

15,950 

19,050 

23,150 

27,300 

32,850 

36,400 

38,050 
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Walkup . 

Elevator-structure . . . 

Wilmington: 

Detached  and  semidetached 

Row  dwellings . „. 

Walkup . 

Elevator-structure . 

Winston-Salem: 

Detached  and  semidetached  . 

Row  dwellings . 

Walkup . 

Elevator-structure . 

FayetteviHe: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup ............ _ i . 

Elevator-structure . 

South  Carolina: 

Columbia: 

Delaphed  and  semidetached. 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Aiken: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Anderson: 

Detached  and  semidetached. ... 

Row  dwellings . . . 

Walkup . . 

Elevator-structure . 

Beaufort- 

Detached  and  semidetached  ... 

Row  dwellings . v . 

Walkup . 

Elevator-structure . 

Charleston: 

Detached  and  semidetached ... 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Florence: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Greenville: 

Detached  and  semidetached  . 

Row  dwellings...... . 

Walkup . . . 

Elevator-structure . 

Greenwood: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . . . 

Elevator-structure . 

Myrtle  Beach: 

Detached  and  semidetached  . 

Row  dwellings . 

Walkup . 

Elevator-structure . 

North  Augusta: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . . . . 

Elevator-structure . 

Orangeburg: 

Detached  and  semidetached 

Row  dwellings . 

Walkup . .'. 

Elevator-structure . 

Rockhill: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . 

Elevator-structure . 

Spartansburg: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup..™ . . . 

Elevator-structure . 

Tennessee 

Knoxville: 

Detached  and  semidetached 

Row  dwellings...™ . 

Walkup . . . 

Elevator-structure . 


Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


0  12  3  4  5  6 


14.750  18,250  22.900  27.200  31.300  34.300  36.200 

24,000  28,100  35,500  _ _ _ _ _ 

15.550  18.700  22.950  27.650  33.250  36.900  38.500 

15,650  18.600  22.550  26.550  31.700  35.200  36.900 

15.700  19,200  24,200  28.200  32.750  35.800  37,550 

24,150  27,800  34.600  _ _ _ _ _ : _ 

16,350  19,450  23.800  28.400  34.050  37,550  39,400 

15.750  18,750  22.900  27.050  32.500  36.050  37,650 

15.450  19,000  23,900  27.950  32.250  35.150  37,050 

24,000  28,100  35.500  _ _ 

15,950  19,150  23.250  27,800  33.250  36.850  38,450 

15,800  18,750  22,900  27,050  32,500  36,050  37.650 

15.450  19,000  24.000  28.050  32.450  35.400  37,200 

23.550  26.950  33,450  _ _ _ _ _ 


16.350  19,800  24.300  29.100  35,000  38.850  40.750 

16,250  19,450  23,950  28.450  34,400  38,150  39.950 

14.350  17,850  22,700  27,200  30,950  34,000  35,950 

27,700  32,200  40.550  _ _ _ _ _ 

16.350  19,800  24,300  29,100  34,950  38,900  40,800 

16,200  19,450  23.950  28.400  34.400  38.050  39,950 

14.950  18.650  23,550  27,850  32.200  35.550  37.500 

28.150  32,650  41.400  _ _ _ _ _ _ 

16.150  19,550  24,000  28.800  34.600  38,400  40,450 

16,050  19,150  23,750  28.250  34.000  37,750  39.400 

13,900  17,100  21,900  26,000  29.900  33,100  34,850 

28,000  32,450  40,700  _ _ _ _ _ 

16.650  20,250  24,850  29.800  35,850  39,700  41,800 

16,600  20.150  24,550  29.150  35.000  39,000  40.950 

14.750  18,350  23,150  27.250  31.750  34,950  36.650 

28.450  32,900  41.600  _ 

17.950  21,750  26,800  32.150  38.600  42.800  45,000 

17,800  21,400  26,650  31.650  38.000  42.200  44,100 

15.400  19,400  24.450  28.900  33,500  36,750  38,700 

29,100  33,700  42.650  _ _ 

15.650  19,000  -  23,250  28.050  33.600  37,500  39,200 

15.450  18.600  22,950  27,450  33.050  36.600  38.400 

13.750  17,200  21,800  25.650  29.750  32,850  34,750 

28.150  32,650  41.400  _ _ _ _ _ 

16.400  19.900  24.500  29.150  35.250  39,150  41.000 

16,300  19,550  24,050  28.700  34.550  38.400  40.150 

13.950  17.500  22,000  26.050  30.200  33.450  35.050 

28.150  32,650  41.400  . . . . . . . 

16.400  19,900  24.600  29.300  35.200  39.150  41.050 

16,300  19,550  24,150  28.700  34,550  38,550  40.150 

14.400  17,900  22,900  26.950  31,050  34,600  36,400 

28,000  32.450  40.700  _ _ _ _ 

16.650  20,250  24,850  29,800  35,850  39,700  41,800 

16,600  20.150  24,550  29.150  35,000  39.000  40.950 

14.750  18,350  23.150  27,250  31,750  34.950  36.650 

28.450  32,900  41,600  _ _ _ _ _ _ 

17.400  21,000  25,850  30.950  37.100  41.100  43.200 

17,000  20,600  25,400  30.050  36.550  40,350  42.200 

15.150  18,900  24,050  28.150  32.700  36,200  38,100 

29.350  34,100  43,050  - - - - 

16.350  19,800  24,300  29.100  35.000  38,850  40.750 

16.250  19,450  23,950  28,450  34.400  38,150  39,950 

14.350  17,850  22,700  27.200  30.950  34.000  35,950 

27,700  32.200  40,550  _ _ _ _ _ _ .1. 

16.450  20,050  24,650  29,650  35,450  39.500  41,400 

16,450  19,800  24,250  28.850  34,800  38.750  40,500 

14.650  18,350  23,050  27,200  31.500  34,750  36.600 

28.150  32.650  41,400  - - - - 

16,900  20.350  24,900  29,950  36.100  39.950  41,850 

16,600  19.950  24.650  29,300  35,350  39,300  41,000 

14.750  18,450  23,200  27.350  31,850  35,050  36,750 

28,150  32,650  41.400  _ _ _ _ 


17.600  21.150  26.000  31.250  37,750  41.750  43,750 

16,800  20,200  25,000  29,750  35,800  39.650  41,650 

15,350  19,200  24.350  28,800  33,450  36,850  38.700 

24,650  28,650  36.100  _ _ _ _ _ _ 
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o  1 


Chattanooga: 

Detached  and  semidetached . . 

Row  dwellings . . . . 

Walkup _ i . . .... . . — 

Elevator-structure _ _ _ _ 

Johnson  City: 

Detached  and  semidetached . . 

Row  dwellings . . 

Walkup _ _ _ 

Elevator-structure . . . 

Kingsport: 

Detached  and  semidetached _ 

Row  dwellings . — 

Walkup . . . . . . 

Elevator-structure . . . 

Oak  Ridge: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . . . 

Elevator-structure _ _ _ 

Memphis: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . 

Elevator-structure . . . . 

Jackson: 

Detached  and  semidetached _ 

Row  dwellings . . 

Walkup . 

Elevator-structure . . . . 

Union  City: 

Detached  and  semidetached . 

Row  dwellings _ _ _ 

Walkup . . 

Elevator-structure _ 

Nashville: 

Detached  and  semidetached . 

Row  dwellings _ _ .... _ 

Walkup _ _ _ _ _ _ 

Elevator-structure _ 

Clarksville: 

Detached  and  semidetached . „ 

Row  dwellings _ 

Walkup . . . . 

Elevator-structure _ _ 

Columbia: 

Detached  and  semidetached . „ 

Row  dwellings...- . . 

Walkup _ _ _ _ _ 

Elevator-structure . . . . ... 


17.100 

20,500 

17,750 

21,300 

16,550 

20,700 

26,450 

30,800 

16,700 

20,150 

16,000 

19,150 

15,350 

19,200 

24,650 

28,650 

17,300 

20,900 

16,600 

19,900 

14,600 

18,100 

24,650 

28,650 

17,100 

20,500 

16,350 

19,700 

15,300 

19,150 

24,650 

28,650 

18,350 

22,300 

17,400 

21,150 

16,650 

20,600 

26,050 

30,200 

19,850 

24,050 

18,800 

22,950 

18,550 

22,800 

26,050 

30,200 

19,900 

24,200 

18,900 

23,000 

16,300 

20,100 

28,450 

33,000 

17,300 

20,800 

16,600 

20,200 

15,300 

19,150 

24,200 

28,250 

16,600 

20,150 

16,150 

19,350 

14,100 

17,600 

25,300 

29,500 

17,350 

20,850 

16,650 

20,250 

15,450 

19,250 

26,050 

30,650 

Number  ot  bedrooms 


2 

3 

4 

5 

6 

25,250 

26,500 

26,300 

30,300 

31,500 

31,100 

36,550 

37,750 

36,100 

40,150 

42,100 

39,750 

42,200 

44,100 

41,750 

38,700 


24,750 

29,500 

35,700 

39,600 

41,450 

23,650 

28,300 

33,950 

37,600 

39,550 

24,350 

28,800 

33,350 

36,750 

'  38,700 

36,100  .... 


25.600 

30,650 

37,100 

40,900 

43,050 

24,600 

29,250 

35,150 

39,000 

40,900 

22,800 

27,100 

31,400 

34,650 

36,250 

36.100 

25,300 

30,300 

36,500 

40,550 

42,350 

24,300 

28,950 

34,850 

38,550 

40,600 

24,300 

28,750 

33,400 

36,750 

38,550 

36.100 

27,450 

32,750 

39,500 

44,000 

45,900 

26.300 

31,100 

37,400 

41,650 

43,600 

26,350 

31,050 

35,950 

39,500 

41,500 

38,050 

29,600 

35,350 

42,700 

47,400 

49,450 

28,300 

33,550 

40,350 

45,000 

47,250 

29,350 

34,600 

39,900 

43,950 

46,250 

38,050  .. 

29,750 

35,550 

43,000 

47,700 

49,950 

28,400 

33,750 

40,750 

45,350 

47,600 

25,800 

30,450 

35,250 

38,800 

40,800 

41,600  .. 

25,650 

30,650 

36,900 

41,150 

42.900 

24,700 

29,450 

35,500 

39,550 

41,450 

24,300 

28,650 

33,350 

36,700 

38,550 

35.750 

24,750 

29,550 

35,700 

39,700 

41,550 

23,850 

28,500 

34,200 

38,050 

39,950 

22,500 

26,400 

30,650 

33,750 

35,400 

37,400 

25,800 

30,750 

36,950 

41,200 

43,050 

24,750 

29,600 

35,600 

39,600 

41,500 

24,700 

28,800 

33,650 

37,000 

38,950 

38,850 


REGION  V 


Illinois: 

Chicago: 

Detached  and  semidetached . . . . 

Row  dwellings _ _ _ _ 

Walkup . . . . . . . 

Elevator-structure . . . . . 

Moline: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ 

Walkup . 

Elevator-structure . . . 

Springfield: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . . 

Walkup . . . . . . 

Elevator-structure . . 

Belleville: 

Detached  and  semidetached  — . 

Row  dwellings . ™. . . 

Walkup _ _ _ _ 

Elevator-structure . ™ . . 

East  St  Louis: 

Detached  and  semidetached . 

Row  dwellings.. . . 

Walkup _ _ _ _ _ _ _ _ 

Elevator-structure _ _ _ _ _ _ 

Indiana: 


Indianapolis: 

Detached  and  semidetached . 

Row  dwellings _ ! _ 

Walkup . . . . 

Elevator-structure . . 

Bloomington: 

Detached  and  semidetached . 

Row  dwellings _ _ ._. _ 

Walkup™. . . . 

Elevator-structure _ _ 


26,000 

31,750 

38,850 

46,300 

55,700 

62,100 

65,000 

24,700 

29,900 

36,650 

43,800 

52,700 

58,600 

61,400 

22,700 

28,150 

35,550 

42,250 

45,600 

53,750 

56,550 

29,350 

34,150 

43,200 

. 

. . 

20,450 

24,900 

30,750 

36,550 

44,100 

49,000 

51,300 

18,900 

22,850 

28.200 

33,550 

40,450 

44,900 

47,150 

18,300 

22,800 

28,850 

34,250 

36,750 

43,450 

45.500 

29,350 

34,100 

43,200 

. . 

22,200 

26,950 

33,100 

39,650 

47,650 

52,900 

55,450 

20,300 

24,650 

30,250 

36,300 

43,600 

48.400 

50.750 

18,650 

22,650 

27,750 

33,250 

39,900 

44350 

46,500 

26,950 

31.200 

39.450 

22.550 

27,150 

33.700 

40,150 

48,250 

53,650 

56,350 

19,950 

23,850 

29,500 

35,100 

42,150 

47,100 

49.150 

18,550 

23,100 

29,350 

34,650 

40,150 

44,450 

46,650 

28,500 

33,050 

41,800 

22,450 

27,100 

33,700 

40,200 

48,150 

53,600 

56,100 

19,600 

23,750 

29.500 

35,000 

42,100 

47,050 

49,100 

18,600 

23,050 

29,350 

34,650 

39,900 

44,200 

46,350 

28,450 

33,000 

41,800 

18,700 

22,600 

27,750 

33,200 

39,850 

44,350 

46,350 

16,250 

19,600 

27,000 

28.950 

34,650 

38,700 

40,350 

17,000 

21,350 

26,850 

31,800 

36,750 

40,600 

42,550 

28,250 

32,950 

41,650 

. 

18,400 

22,150 

27,350 

32,700 

39,200 

43,600 

45.700 

16,600 

20,000 

24,700 

29,300 

35,300 

39,250 

41,050 

17,550 

22,000 

27,700 

32,800 

38,100 

42,050 

43,950 

28,850 

33,350 

42,450 

. . 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Evansville: 

Detached  and  semidetached  .. 

Row  dwellings . 

Waikup.™. . 

Elevator-structure . . 

Fort  Wayne: 

Detached  and  semidetached.. 

Row  dwellings . 

Waikup . . . 

Elevator-structure . 

Gary: 

Detached  and  semidetached  . 

Row  dwellings . 

Waikup . 

Elevator-structure . 

Hammond: 

Detached  and  semidetached  . 

Row  dwellings . 

Waikup . . 

Elevator-structure . 

Lafayette: 

Detached  and  semidetached 

Row  dwellings . . 

Waikup ........... . . 

Elevator-structure . 

South  Bend: 

Detached  and  semidetached 

Row  dwellings . 

Waikup . 

Elevator-structure . 

Terre  Haute: 

Detached  and  semidetached.. 

Row  dwellings . 

Waikup . 

Elevator-structure . . 

Michigan 

Detroit: 

Detached  and  semidetached 

Row  dwellings . 

Waikup™. . 

Elevator-structure . „ . 

Ann  Arbor: 

Detached  and  semidetached. 

Row  dwellings . 

Waikup . . . 

Elevator-structure . 

Flint: 

Detached  and  semidetached. 

Row  dwellings......... . 

Waikup . 

Elevator-structure . 

Saginaw: 

Detached  and  semidetached 

Row  dwellings . .... . 

Waikup . 

Elevator-structure . . . 

Ypsilanti: 

Detached  and  semidetached 

Row  dwellings . . . 

Waikup . 

Elevator-structure . 

Grand  Rapids: 

Detached  and  semidetached. 

Row  dwellings . 

Waikup . 

Elevator-structure . 

Mt  Pleasant: 

Detached  and  semidetached. 

Row  dwellings.™ . 

Waikup . 

Elevator-structure . 

Battle  Creek: 

Detached  and  semidetached. 

Row  dwellings . . . 

Waikup . 

Elevator-structure . 

Benton  Harbor: 

Detached  and  semidetached 

Row  dwellings . 

Waikup . 

Elevator-Structure . 

Jackson: 

Detached  and  semidetached. 

Row  dwellings . 

Waikup . 

Elevator-structure . 

Lansing: 

Detached  and  semidetached 

Row  dwellings . 

Waikup . 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

17,800 

17,950 

17,850 

21,500 

21,450 

22,400 

26.500 

26.500 

28.300 

31.750 

31.500 

33.450 

38,000 

37,950 

38.750 

40.650 
42,350 

42.650 

44.350 

44,200 

44.750 

27,850  32,500  4t,200 


18,100 

21,850 

26.950 

32.050 

38.550 

43,250 

44.850 

15.800 

19,100 

23.400 

27,950 

33,550 

37,500 

39.200 

16,800 

21.050 

26,750 

31.400 

36.400 

40,150 

42.200 

28,200 

32,650 

41.500 

18,900 

22,900 

28.250 

33.650 

40.400 

44,800 

47,000 

19,950 

24.150 

29.850 

35.450 

42.600 

47,700 

49.600 

21,600 

26.750 

33.700 

39.850 

43.300 

50.750 

53,200 

28,200 

32,750 

41.500 

19.850 

24.200 

29.750 

35.400 

42.500 

47.350 

49.500 

23,700 

28,700 

35.350 

41,950 

50,450 

56.400 

58,800 

18,500 

23,250 

29.200 

34.550 

40.000 

44,000 

46,300 

28,800 

33,350 

42.250 

19,150 

23,200 

28.500 

34.000 

40.650 

45,450 

47  600 

16,600 

20.000 

24.750 

29.500 

35.450 

39,500 

41,250 

17,400 

21.750 

27.650 

32,600 

37.700 

41,600 

43,600 

29,100 

33.750 

42.650 

19,250 

23,300 

28.650 

34.250 

41.100 

45,800 

47.900 

18,250 

22.100 

27.150 

32.250 

38.750 

43,350 

42,250 

17,850 

22.300 

28.100 

33.250 

38.400 

42,250 

44.400 

29,300 

34,100 

43,100 

19.800 

23,950 

29,600 

35.200 

42.200 

47,000 

49.150 

20,900 

25.050 

31,000 

36.950 

44.200 

29,400 

51.700 

19,200 

23,700 

30,100 

35.750 

41,300 

45,400 

47,750 

29,700  34,500  43.850 


23,950 

25,350 

31,100 

37.150 

44.650 

49,800 

52.000 

18,150 

21.900 

27.050 

32.200 

38.850 

43.150 

45,150 

17,150 

21,150 

26,950 

31.850 

36.750 

40.600 

42,700 

28.050 

32,650 

41.350 

25.850 

27.250 

33,400 

39.950 

48,150 

53,500 

55.900 

19.500 

23,550 

29.100 

34.600 

41.800 

46.400 

48.600 

17,850 

22,050 

17.900 

33.100 

38.150 

42.250 

44,250 

28,050 

32,650 

41.350 

26,700 

28,300 

34,800 

41.600 

49,950 

55.650 

58,550 

20,400 

24,600 

30.300 

36.050 

43.250 

48,200 

50,650 

16,750 

20,850 

26,300 

31.200 

36.200 

39,850 

41,750 

26.950 

31,350 

39.800 

24,750 

26,200 

32,150 

38.250 

46.050 

51,300 

53.750 

18,800 

22,700 

27.850 

33.300 

40.000 

44,500 

46,700 

16.900 

21,100 

26,650 

31.750 

36.750 

40.400 

42400 

26,950 

31,350 

39.800 

27,250 

28,800 

35.350 

42.000 

50.650 

56,400 

59,100 

20,800 

24,800 

30.750 

36.600 

44.150 

48,950 

51.400 

17,150 

21,250 

26.800 

31.850 

36.750 

40,600 

42.750 

27.700 

32.400 

40.900 

21,050 

25,500 

31.400 

37,400 

44,950 

50,300 

52.450 

18,200 

22,000 

27,250 

32.300 

38.750 

43,250 

45.200 

17,050 

21,500 

27.150 

32.000 

37.200 

41.050 

42,950 

27.750 

32,350 

40,750 

21.950 

26,600 

32,700 

38.950 

46.950 

52.450 

54,750 

19.050 

22,900 

28,400 

33.650 

40,350 

45.100 

47,200 

17,800 

22,400 

28.350 

33.400 

38.7S0 

42.800 

44.750 

28.950 

33.800 

42.450 

21,650 

26,100 

32.100 

38.350 

46.150 

51.400 

53,700 

18,650 

22,450 

27.750 

33.100 

39.850 

44,400 

46,400 

17,050 

21,150 

27.000 

31.900 

36.850 

40.800 

42.750 

28.450 

33,100 

41.650 

23,350 

28,150 

34.600 

41,300 

49.650 

55,550 

57,900 

20,200 

24,300 

30.000 

35.700 

42.850 

45,650 

49.900 

18,200 

22,650 

28.700 

34,050 

39,200 

43.400 

45,600 

29.800 

34.750 

43.850 

22,400 

27,300 

33.600 

39,850 

48,250 

53.700 

56,100 

19,550 

23,350 

28.950 

34.500 

41.550 

46.250 

48,400 

18,250 

23,000 

29.000 

34.400 

39.S50 

43,950 

45,950 

29.650 

34.450 

43.550 

25,050 

30,200 

37,300 

44.400 

53.350 

59,600 

62,400 

21,700 

30,650 

32.300 

38.400 

46.150 

51.200 

53.800 

17,800 

22,200 

28.100 

33.300 

38.550 

42.650 

44,650 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Elevator-structure  — . . . . . 

•Manistique: 

Detached  and  semidetached . . . . 

Row  dwellings _ - . . . . 

Walkup _ _ _ 

Elevator-structure . . 

Marquette: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ _ 

Walkup . . . . 

Elevator-structure . . . 

Muskegon: 

Detached  and  semidetached . . . . . 

Row  dwellings . ..„ . . . . 

Elevator-structure . 

Traverse  City: 

Detached  and  semidetached . . . 

Row  dwellings . . . . 

Walkup . „.™.. 

Elevator-structure . 

Minnesota: 

Minneapolis: 

Detached  and  semidetached  . . . ; _ 

Row  dwellings . . . . 

Walkup . .. . . . 

Elevator-structure . . . . . . 

'Cass  Lake: 

Detached  and  semidetached.™ . - 

Row  dwellings . „™ 

Walkup . ... 

Elevator-structure _ _ _ 

Duluth: 

Detached  and  semidetached . . . . 

Row  dwellings . . . . 

Walkup . . 

Elevator-structure . 

Mankato: 

Detached  and  semidetached _ _ _ 

Row  dwellings . . . . . 

Walkup . 

Elevator-structure _ _ _ _ _ _ 

Rochester 

Detached  and  semidetached . . . . _ . 

Row  dwellings _ _ _ _ _ _ 

Walkup . . . . . 

Elevator-structure . . . 

•Red  Lake: 

Detached  and  semidetached . . . . 

Row  dwellings . . . . . . . 

Walkup . . 

Elevator-structure . . 

St.  Cloud- 

Detached  and  semidetached . . . . 

Row  dwellings . . . . . 

Walkup . . . . . 

Elevator-structure . . ; . 

Worthington: 

Detached  and  semidetached  _ _ _ 

Row  dwellings . . . . . 

Walkup _ _ _ _ _ 

Elevator-structure . . . . . . . 

Ohio: 

Cincinnati: 

Detached  and  semidetached . . . . 

Row  dwellings _ _ _ _ _ 

Walkup _ _ _ _ _ _ _ _ 

Elevator-structure . ,.™ . . . . 

Dayton: 

Detached  and  semidetached . . . . 

Row  dwellings _ .... _ _ 

Walkup _ _ _ _ 

Elevator-structure . . . . . . 

Cleveland: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . . 

Walkup _ _ _ _ _ 

Elevator-structure _ _ _ 

Akron: 

Detached  and  semidetached..™. . . . . 

Row  dwellings...............................................™™ 

Walkup . 

Elevator-structure . „ . . . . . 

Findlay: 

Detached  and  semidetached . . . 

Row  dwellings _ _ _ _ 

Walkup . . . . . . . . . 

Elevator-structure . . . . . . 

Lorain: 

Detached  and  semidetached . . . 


Number  ot  bedrooms 


0 

1 

2 

3 

4 

5 

6 

24,600 

29,750 

36,500 

43,450 

52,150 

58,450 

60,050 

21,250 

25,700 

31.600 

37,550 

45,050 

50,450 

51,900 

20,800 

25,150 

'  30,900 

36,800 

44,200 

49,500 

50,850 

31,850 

37,200 

46,950 

23,250 

28,150 

34,550 

41,200 

49,700 

55,450 

57,950 

20,100 

24,300 

29,900 

35.650 

42,950 

47,900 

50.050 

19,750 

23,850 

29,300 

34,850 

42,100 

46,950 

49,100 

30,000 

35,100 

44,150  ... 

. . 

21,250 

25,600 

31,700 

37,700 

45,400 

50,800 

52,900 

18,450 

22,150 

27,400 

32,500 

38,950 

43,550 

45,750 

15,150 

18,950 

23.950 

28,400 

32,700 

36,150 

37,900 

27.750 

32,350 

40.750 

23.250 

28,100 

34,600 

41,300 

49,550 

55,450 

57,800 

20,200 

24,300 

30,000 

35,600 

42,850 

47,800 

50.050 

16,600 

20,700 

26,200 

31,100 

35,900 

39,850 

41,450 

30,450 

35,500 

44.700 

23,350 

28,250 

34,950 

41,750 

50,100 

55,750 

58,300 

20,050 

24,400 

29,900 

35,700 

42,900 

47,700 

49,950 

18,850 

23,600 

29,650 

35,000 

40,400 

44.750 

46,850 

27,350 

31,650 

40.200 

28,900 

34,850 

42.950 

51,350 

61,600 

68700 

71,950 

25,700 

30,800 

37,950 

45.350 

54.400 

60,700 

63.350 

22,000 

27,250 

34,700 

41,000 

47,400 

50,400 

54,850 

23,750 

28,750 

35,300 

42,300 

50,800 

56,650 

59,250 

20,500 

24,650 

30.450 

36,250 

43.500 

48,550 

50,750 

19,950 

24,650 

31,450 

37,000 

42,800 

47,350 

49,600 

27,750 

32,200 

40,650 

22,150 

27,150 

33,300 

39.750 

47,900 

53,300 

55,750 

19,300 

23,150 

28.600 

34,150 

41,150 

45,700 

47,700 

19,950 

24,550 

31,300 

37.000 

42,650 

47,050 

49,600 

26,100 

30,300 

38,250 

22,850 

27,700 

34.150 

40,700 

49,050 

54.450 

57,000 

19,750 

23,700 

29,300 

34,950 

41,900 

46,550 

48.850 

18,350 

22,800 

28,800 

34,150 

39,500 

43.6T0 

45,750 

25,450 

29,700 

37,700 

26,400 

31,800 

39,500 

47,000 

56,250 

62,650 

65,500 

23,400 

28,300 

34,900 

41.550 

49,900 

55,750 

58.100 

20,150 

25,000 

31,850 

37,650 

43,450 

47.900 

50,350 

22,150 

26,800 

33.300 

39,650 

47,450 

52,900 

55,350 

19,250 

23,200 

28,600 

34.150 

40.850 

45.700 

47,650 

18,850 

23,450 

29.900 

35,250 

40,750 

44.950 

47,150 

25,200 

29,250 

37,000 

21,250 

25,750 

31,800 

37,950 

45.400 

50,700 

53,000 

18,450 

22,050 

27,250 

32,400 

39,050 

43.350 

45.500 

17,250 

21,450 

27,250 

32,150 

37,100 

40,900 

43,100 

24,950 

29,100 

36.900 

22.350 

27,050 

33,400 

39,950 

47,750 

53,300 

55,850 

21,550 

26,100 

32,200 

38,150 

45,700 

51.000 

53.600 

20,550 

25,350 

32,300 

38,300 

44,150 

48,650 

51,150 

33,900 

39,350 

49.700 

22,350 

27,050 

33.400 

39,950 

47,750 

53,300 

55,850 

22,000 

26,700 

32.950 

39,150 

46,950 

52,350 

54,900 

20,550 

25,350 

32.300 

38.300 

44,150 

48,650 

51,150 

33,900 

39,350 

49,700 

21,900 

26,800 

32,750 

39,200 

47.050 

52,400 

54,950 

21,950 

26,350 

32.700 

39,050 

46,800 

52.350 

54,600 

20,950 

25.900 

32,800 

39,000 

45,100 

49,750 

52,350 

26,700 

31,150 

39,400 

21,650 

26,300 

32,300 

38.600 

46,400 

51,600 

54,150 

21,700 

26,000 

32.250 

38,550 

46,000 

51,600 

53,850 

20,750 

25,550 

32,300 

38,500 

44,450 

49,050 

51,550 

26,300 

30,800 

38.900 

20,050 

24,450 

29.900 

35,650 

42,850 

47,750 

49,900 

20,000 

24,100 

29.800 

35,500 

42,650 

47,600 

49,700 

19,100 

23.550 

29.850 

35,550 

41,000 

45,300 

47,550 

24,350 

28,350 

35.850 

21.800 

26,550 

32,500 

38,900 

46.600 

52,000 

54.400 
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Prototype  Per  Unit  Cost  Schedule — Continued 


Row  dwellings . 

Walkup . . . . . 

Elevator-structure . . 

Mansfield: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure . 

Toledo: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . 

Elevator-structure _ „ _ 

Youngstown: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . . . 

Elevator-structure  . . 

Columbus: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup., . . . .... 

Elevator-structure _ _ 

Athens: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure . 

Lima: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . . . . 

Elevator-structure _ 

Newark: 

Detached  and  semidetached. 

Row  dwellings _ _ _ 

Walkup . . . 

Elevator-structure . . 

Springfield: 

Detached  and  semidetached  . 

Row  dwellings _ _ _ _ 

Walkup . . 

Elevator-structure _ _ 

Sidney: 

Detached  and  semidetached  . 

Row  dwellings _ _ 

Walkup . . . . 

Elevator-structure . . 

Zanesville: 

Detached  and  semidetached. 

Row  dwellings.,.,,..,. . . 

Walkup _ . 

Elevator-structure  . 

Wisconsin: 

Milwaukee: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup . 

Elevator-structure _ _ 

Eau  Claire: 

Detached  and  semidetached. 

Row  dwellings _ _ _ _ 

Walkup _ 

Elevator-structure . . 

Green  Say: 

Detached  and  semidetached. 

Row  dwellings _ _ _ 

Walkup . . . 

Elevator-structure ... _ _ _ 

•Lac  du  Flambeau: 

Detached  and  semidetached 

Row  dwellings _ _ _ 

Walkup . . . 

Elevator-structure . . 

Madison: 

Detached  and  semidetached 

Row  dwellings . . . . . 

Walkup . . . . 

Elevator-structure . . . 

•Red  Cliff: 

Detached  and  semidetached. 

Row  dwellings . . . . 

Walkup . . . 

Elevator-structure  _ _ 

Reedsville: 

Detached  and  semidetached 

Row  dwellings . ............ _ 

Walkup . . . 

Elevator-structure . . 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

21,850 

26,050 

32,350 

38,700 

46,250 

51.800 

54,100 

20,850 

25,700 

32,450 

38,600 

44,600 

49.250 

51,750 

26,400 

30,900 

39,050  ... 

20,400 

24,950 

30,500 

36,450 

43,750 

48.800 

51,050 

20,400 

24,550 

30,350 

36,300 

43,500 

48,650 

50,700 

19,600 

24,150 

30,450 

36,300 

42,000 

46,250 

48,650 

24,750 

28,950 

36,650  ... 

21,900 

26,800 

32,750 

39,200 

47,050 

52.400 

54,950 

21,950 

26,350 

32,700 

39,050 

46,800 

52,350 

54,600 

20,950 

25,900 

32,800 

39,000 

45.100 

49,750 

52,350 

26,700 

31,150 

39,400  ... 

21,100 

i 

25,850 

31,400 

37,650 

45,200 

50,350 

52.800 

21,150 

25,400 

31,450 

37,450 

44,900 

50,200 

52  400 

20,100 

24,900 

31,450 

37,500 

43,350 

47,800 

50,250 

25,650 

30,000 

37,750  ... 

19,950 

24,000 

29,750 

35,500 

42,600 

47,500 

49,700 

19,900 

24,000 

29,650 

35,200 

42,300 

47,200 

49,400 

18,900 

23,400 

29,550 

35,150 

40,500 

44,700 

47,050 

27,500 

31,900 

40,400  ... 

20,200 

24,450 

30,200 

35,800 

43  300 

48.450 

50,300 

19,550 

23,400 

28,900 

34,500 

41.400 

46,150 

48,300 

18,250 

22,750 

28,850 

34,200 

39,500 

43,500 

45,900 

27,750 

32,400 

41,000  .. 

19,950 

24,000 

29,750 

35,500 

42,600 

47,500 

49.700 

19,450 

23,400 

28,900 

34,450 

41,400 

46,100 

48,300 

18,300 

22,800 

28,850 

34,250 

39,550 

43,550 

45.800 

27,500 

31,900 

40.400  .. 

19,450 

23,550 

29,050 

34,550 

41,600 

46,550 

48  450 

19,450 

23,400 

28,850 

34,350 

41,300 

46,000 

48,150 

18,250 

22,750 

28,800 

34,200 

39,450 

43,500 

45,600 

26,800 

31,200 

39,400  .. 

19,950 

24,000 

29,750 

35,500 

42.600 

47,500 

49.700 

19,650 

23,850 

29,350 

35,000 

42,050 

46.700 

48.950 

18,700 

23,150 

29  250 

34,800 

40.000 

44,250 

46,500 

27,500 

31,900 

40,400  .. 

20,150 

24,700 

30.300 

36,100 

43,350 

48,650 

50.650 

19,600 

23,700 

29,150 

34,800 

41,600 

46,450 

48  600 

18,350 

23,050 

29,100 

34,700 

39,850 

44,050 

46,150 

28,000 

32,550 

41,100  .. 

20,200 

24,450 

30.200 

35,800 

43,300 

48,450 

50.300 

20,200 

24,300 

30,050 

35,750 

42.900 

48,000 

50200 

18,850 

23,350 

29,450 

35,100 

40,500 

44,600 

47,000 

27,750  32,400  41,000 


24,650 

29,950 

36,900 

44,000 

52.900 

58,950 

61.800 

22,650 

27,150 

33,300 

39,800 

47,850 

53,150 

55,800 

19,900 

24,550 

31,250 

36,750 

42,700 

47,150 

49,350 

25,750 

29,800 

37,650  .... 

23,950 

28,900 

35,650 

42,700 

51,200 

57,150 

59,650 

21,900 

26,100 

32,250 

38,400 

46.100 

51,300 

53.800 

20,000 

24,800 

31,500 

37,150 

43,100 

47,300 

49,700 

25,000 

29,100 

36,700  __ 

22,900 

27,600 

34,050 

40,800 

48.800 

54,600 

57,150 

20,300 

24,250 

29,850 

35,800 

42,800 

47,750 

49,950 

18,500 

23.050 

29,000 

34,300 

39,750 

43,950 

45.900 

23,850 

27,750 

35,200  .... 

25,450 

30,700 

37,850 

45,200 

54,350 

60,600 

63.400 

23,300 

27,850 

34,300 

40.850 

49,050 

54,600 

57,250 

19.400 

24,050 

30,550 

35,950 

41,700 

45,850 

48.100 

22,900 

26,550 

33,600  .... 

24,250 

29,500 

36,250 

43,300 

52.150 

58,100 

60,700 

21,650 

25,750 

31,800 

37,950 

45,550 

51.000 

53,150 

19,700 

24,300 

30,900 

36,500 

42.350 

46,700 

48.800 

25,450 

29,600 

37,400  _ 

24,450 

29,450 

36,250 

43,350 

52.050 

58,150 

60.850 

22,250 

26,550 

32.700 

39.150 

47.050 

52.300 

54,800 

18,650 

23,000 

29,200 

34,450 

39,800 

44,000 

46,150 

22,900 

26,550 

33,600  ... 

23,350 

28,300 

34,700 

41,650 

49,800 

55.800 

58.400 

20,650 

25,000 

30,600 

36,650 

43,900 

48.900 

51,300 

19,050 

23,600 

29.650 

35,200 

40,850 

44,900 

47,150 

24.550 

28.450 

35.950 
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Prototype  Per  Unit  Cost  Schedule— Continued 

Number  of  bedrooms 

0 

i 

2 

3 

4 

5 

6 

Superior: 

.  24,950 

30,050 

37,100 

44,350 

53,250 

59,500 

62,150 

. , .  22,700 

27,150 

33,500 

40,050 

48,250 

53,450 

56,100 

Walkup _ 1 _ _ _ 

.  20,700 

.  26,000 

25,600 

30,250 

32,350 
38,250  ... 

38,300 

44,300 

48,900 

51,300 

Wausau: 

.  23,350 

28,300 

34,700 

41,650 

49,800 

55,800 

58,400 

.  20.600 

24,900 

30,350 

36,550 

43,650 

48,800 

51,150 

.  19.050 

23,500 

29,550 

35,050 

40,450 

44,700 

46,900 

.  24,400 

28,300 

35,900  .. 

REGION  VI 

Arkansas: 

Little  Rock: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup _ _ 

Elevator-structure _ _ _ 

Fayetteville: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup _ __ _ _ — . 

Elevator-structure . . 

Fort  Smith: 

Detached  and  semidetached . 

Row  dwellings... . 

Walkup . . . 

Elevator-structure ..... — . . 

Jonesboro: 

Detached  and  semidetached . - 

Row  dwellings . . 

Walkup _ _ _ _ 

Elevator-structure 

Texarkana: 

Detached  and  semidetached . - 

Row  dwellings.. . . . 

Walkup . . 

Elevator-structure . . 

Louisiana: 

New  Orleans: 

Detached  and  semidetached . 

Row  dwellings . _ . 

Walkup . . 

Elevator-structure _ _ _ 

Baton  Rouge: 

Detached  and  semidetached. ...... 

Row  dwellings . . . 

Walkup _ _ _ 

Elevator-structure _ _ _ _ 

Houma: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup _ _ 

Elevator-structure . . 

Latayette: 

Detached  and  semidetached  ...... 

Row  dwellings . . . 

Walkup _ _ 

Elevator-structure  _. . . 

Lake  Charles: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup _ _ 

Elevator-structure ................. _ 

Shreveport: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup _ _ 

Elevator-structure  . . 

Alexandria: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup _ _ 

Elevator-structure . . . 

Marshall: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ 

Walkup - - 

Elevator-structure . . 

Monroe: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup _ _ _ 

Elevator-structure _ _ _ 

New  Mexico: 

Albuquerque: 

Detached  and  semidetached . 

Row  dwellings  _ ... _ 

Walkup _ _ 


17,450 

21,150 

26,150 

31,150 

37,400 

41,700 

43,350 

16,650 

20,150 

24,750 

29,550 

35,550 

39,500 

41,450 

15,300 

19,100 

24,100 

28,600 

33,200 

36,700 

38,350 

26,950 

31,150 

39.700  ... 

17,400 

20,900 

25,950 

30,800 

37,250 

41,250 

43,150 

16,500 

20,100 

24,650 

29,400 

35,400 

39,250 

41,050 

13,800 

17,300 

21,800 

25,750 

30,000 

32,950 

34,450 

26,750 

30,950 

39,000  .. 

16,350 

19,900 

24,600 

29,100 

35,050 

39,000 

40,700 

15,850 

19,200 

23,800 

28,250 

33,950 

37,750 

39,500 

14,550 

18,000 

22,800 

26,950 

31,200 

34,450 

36,100 

27,200 

31,650 

40,000  .. 

16,250 

19,550 

24,350 

28,800 

34,700 

38,600 

40,100 

15,600 

18,850 

23,550 

27,700 

33,400 

37,450 

38,850 

14,250 

17,700 

22.400 

26,500 

30,600 

33,850 

35,550 

26,350 

30,500 

38,750  .. 

. :• 

- , - 

16,800 

20,250 

25,050 

29,850 

35,900 

39,800 

41,550 

15,850 

19,300 

23,800 

28,300 

34,150 

37,950 

39,600 

14,600 

18,250 

23,000 

27,300 

31,600 

34,800 

36,500 

26.750  30.950  39.000 


18,550 

22,550 

27,550 

32,750 

39,750 

44,200 

45,900 

17,150 

20,800 

25,950 

30,800 

36,950 

41,050 

43,150 

15,400 

19,200 

24,150 

28,400 

32,950 

36,450 

37,900 

27,400 

31,700 

40,400  ... 

20,000 

24,000 

29,650 

35,050 

42,250 

47,250 

49,100 

18,450 

22,250 

27,800 

32,950 

39,400 

43,750 

45.950 

14,750 

18,400 

23,150 

27,350 

31,550 

34,950 

36,500 

27,100 

31,400 

39,950  ... 

18,500 

22,250 

27,400 

32,550 

39,400 

43,700 

45,500 

17,050 

20,700 

25,700 

30,550 

36,650 

40,700 

42,750 

15,050 

18,900 

23,550 

27,950 

32,450 

35,850 

37,400 

27,100 

31,400 

39,950  ... 

18,500 

22,250 

27,400 

32,550 

39,400 

43,700 

45,500 

17,050 

20,700 

25,700 

30,550 

36,650 

40,700 

42,750 

15,250 

19,150 

23,750 

28,200 

32,800 

36,050 

37,750 

27,100 

31,400 

39,950  .. 

19,950 

24,000 

29,550 

35,050 

42.250 

47,050 

49,100 

18,400 

22,200 

27,800 

32,950 

39.400 

43,750 

45,950 

15,500 

19,450 

24,500 

28,900 

33,500 

37,100 

38,750 

27,400 

31,700 

40,400  .. 

18,550 

22,150 

27,550 

32,650 

39,500 

44,050 

45,850 

17,200 

21,000 

25,950 

30,900 

37,300 

41,350 

43,150 

15,250 

19,000 

24,150 

28,600 

33,000 

36,600 

38,350 

27,450 

31,900 

40,400  .. 

16,850 

20,100 

25,000 

29,800 

35,650 

39,900 

41,650 

16,600 

19,150 

23,650 

28,200 

33,750 

37,700 

39,400 

14,850 

18,400 

23,400 

27,700 

32,050 

35,300 

37,200 

26,650 

30,950 

39,000  .. 

16,900 

20,150 

25,100 

29,900 

35,850 

40,050 

41,750 

16,000 

19,500 

24,000 

28,650 

34,450 

38,400 

40,050 

14,800 

18,350 

23,300 

27,400 

31,900 

35,250 

36,750 

25,450 

29,550 

37,500  .. 

16,700 

20,000 

24,700 

29,450 

35,450 

39,650 

41,150 

15,750 

19,050 

23,500 

28,100 

33.700 

37,550 

39,150 

15,250 

18,900 

23,950 

28,350 

32,850 

36,150 

38,050 

27,200  31.500  40.150 


19,250 

23,100 

25,750 

30,650 

36,850 

41,250 

42,950 

17,850 

21,300 

23,750 

28,350 

33,900 

37,800 

39,750 

15,400 

19,100 

21,700 

25,600 

29,800 

32,650 

34,300 
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Prototype  Per  Unit  Cost  Schedule — Continued 

0 

1 

Number  of  bedrooms 

2  3  4 

5 

6 

.  24,900 

29,050 

36,600  ... 

Alamogordo: 

Detached  and  semidetached  ... - r. . 

. . . .  20.250 

24,100 

26,950 

32,050 

38,650 

43,100 

44.950 

Row  dwellings . . . . . 

. . . . . . . , . .  10.550 

22,200 

24,750 

29,500 

35,200 

39,200 

41.200 

Walkup . 

; . . . .  16,000 

19,900 

22,450 

26,550 

30,800 

33,950 

35,700 

. .  23,400 

27,250 

34,350  ... 

Artesia: 

Detached  and  semidetached . 

. . .... . . .  20.250 

24,100 

26,850 

32,000 

38.650 

43,050 

44,600 

Row  dwellings . - . 

. . . . . .  18.550 

22,200 

24,800 

29,700 

35.350 

39,350 

41,300 

Walkup . 

. . . . . .  16,100 

19,950 

22,500 

26,950 

31.000 

34,250 

35,800 

.  23.750 

27,650 

35000  . 

Carlsbad: 

.  20,500 

24,650 

27,350 

32,650 

39.250 

43,750 

45,500 

Row  dwellings . 

.  18.800 

22,700 

25,200 

30.200 

35,950 

40.100 

42,050 

Walkup . 

.  15,950 

19,950 

22,500 

26,550 

30,800 

34,000 

35,650 

.  23,750 

27,650 

35,000  .. 

Clovis: 

Detached  and  semidetached . 

24,100 

26,850 

32,000 

38,650 

43,050 

44,600 

Row  dwellings . . 

.  18,550 

22,200 

24,800 

29,700 

35,350 

39,350 

41,300 

Walkup . 

.  15,950 

19,800 

22,250 

26,550 

30,700 

33,850 

35,400 

.  23,500 

27.300 

34,350  .. 

Fort  Sumner: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . . 

Walkup . . . . 

Elevator-structure . 

Gallup: 

Detached  and  semidetached . . 

Row  dwellings . . . . . . 

Walkup...... . . . . 

Elevator-structure . . . 

Hobbs: 

Detached  and  semidetached. _ ... _ 

Row  dwellings _ _ _ _ 

Walkup . . . . . 

Elevator-structure . . 

Las  Cruces: 

Detached  and  semidetached - 

Row  dwellings . . . .... 

Walkup _ _ _ _ _ 

Elevator-structure - 

Las  Vegas: 

Detached  and  semidetached _ 

Row  dwellings . . . . , 

Walkup . . . . . 

Elevator-structure . . 

Los  Alamos. 

Detached  and  semidetached - 

Row  dwellings . . . . 

Walkup . . . . . . 

Elevator-structure . 

Raton: 

Detached  and  semidetached - 

Row  dwellings . . . . 

Waikup . . . . . 

Elevator-structure . .'. _ 

Santa  Fe: 

Detached  and  semidetached . . . 

Row  dwellings _ _ _ _ 

Walkup . ... 

Elevator-structure . . 

Silver  City: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . . . . . 

Elevator-structure _ 

Truth  or  Consequences: 

Detached  and  semidetached . 

Row  dwellings . . . . . . 

Walkup . . . . . . 

Elevator-structure . ... 

Farmington: 

Detached  and  semidetached _ 

Row  dwellings . . . . . 

Walkup _ _ _ 

Elevator-structure . . . . 

Terra  Amarillo: 

Detached  and  semidetached . 

Row  dwellings . . . . . 

Walkup . . . . 

Elevator-structure . . 

Taos. 

Detached  and  semidetached.., . 

Row  dwellings . . . . . . 

Walkup . . . . . . 

Elevator-structure . . . . . 

Socorro: 

Detached  and  semidetached . 

Row  dwellings . _ . . . .... 

Walkup . . ...... _ _ _ 


20,850 

25,150 

28,050 

33,300 

40,200 

44,900 

46,750 

19,350 

23,250 

25.800 

30,750 

36,900 

41.000 

43,050 

16,800 

20,800 

23.400 

27,850 

32,200 

35,450 

37  300 

24,450 

28  550 

36  000 

22,050 

26.450 

29,600 

35,100 

42,400 

47,300 

49,200 

20,000 

23,850 

26,700 

31,700 

37,950 

42,200 

44,250 

17,150 

21,400 

24,200 

28,750 

33,300 

36,650 

38.300 

25,050 

29,350 

36  900  ... 

20,250 

24,100 

26,850 

32.000 

38,650 

43,050 

44.600 

18,550 

22,200 

24,800 

29,700 

35,350 

39,350 

41  300 

16,100 

19,950 

22,500 

26,950 

31,000 

34,250 

35,800 

23  500 

27,300 

34  350  .. 

20,250 

24,100 

26,850 

32,000 

38,650 

43,050 

44,600 

18,550 

22,200 

24,800 

29,700 

35,350 

39.350 

41,300 

16,400 

20,450 

22,900 

27,300 

31,550 

34,800 

36,500 

23.500 

27,300 

34  350  .. 

20,700 

24,900 

27,750 

32,950 

39.800 

44.350 

46,200 

19,550 

23,300 

25,850 

31.000 

37,000 

41,250 

43.100 

16,800 

20,800 

.  23,550 

27,900 

32,200 

35,650 

37,400 

24,450 

28  350 

36,000  .. 

21,550 

25,800 

28,750 

34,050 

41,250 

46,050 

47.950 

20,000 

23,850 

26,700 

31.700 

38  000 

42.200 

44  300 

17,250 

21,400 

24,200 

28,700 

33,100 

36,600 

38,300 

29  200 

36  850  .. 

20,550 

24,700 

27,500 

32,700 

39,450 

44.000 

45,800 

19,550 

23,300 

25,850 

31,000 

37,000 

41,250 

43,100 

16,800 

20,800 

23,550 

27,900 

32,200 

35,650 

37,400 

24  450 

28,350 

36.000  . 

20,600 

24,700 

27.600 

32,750 

39.500 

44,150 

45,900 

19,550 

23,300 

25,850 

31,000 

37,000 

41,250 

43,100 

16,800 

20,800 

23,550 

27,900 

32,200 

35.650 

37,400 

28  350 

36  000 

21,250 

25,750 

28,600 

33,900 

41.100 

45,800 

47,600 

19,750 

23,700 

26,350 

31.400 

37,700 

41  850 

44.000 

17,100 

21,300 

24,100 

28,350 

32,900 

36,300 

38,050 

28  950 

36  700  . 

19,950 

23,800 

26,750 

31.700 

38,200 

42,600 

44,250 

18,450 

21,950 

24,700 

29.450 

35,000 

39.100 

40,850 

15,950 

19,800 

22,400 

26,500 

30,750 

33,850 

35,450 

27  000 

34  100 

21,550 

25,800 

28,850 

34,300 

41,350 

46,200 

48.050 

20,000 

23,850 

26.700 

31.700 

37,950 

42.200 

44,250 

17,150 

21,400 

24,200 

28,750 

33,300 

36.650 

38.300 

29  350 

36  900 

21,550 

25,800 

28,750 

34,050 

41,250 

46,050 

47.960 

20,000 

23,850 

26,700 

31,700 

38,000 

42.200 

44,300 

17,250 

21,400 

24,200 

28,700 

33,100 

36.600 

38,300 

25  000 

29  200 

36,850  . 

24,350 

29,050 

32,500 

38,600 

46,700 

52,000 

54,050 

22,600 

27,100 

30,150 

35,800 

43,050 

47.800 

50,150 

19,200 

23,700 

26.950 

31,750 

36.850 

40,550 

42.600 

24,850 

29,050 

36,650 

19,950 

23,800 

26,750 

31,700 

38.200 

42,600 

44250 

18.450 

21,950 

24,700 

29,450 

35,000 

39.100 

40,850 

15,950 

19,800 

22,400 

26,500 

30,750 

33.850 

35,450 
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Number  of  bedrooms 

0  1  2  3  4  5‘  6 


27,000 

34.100  . 

Ruidoso: 

. .  21,550 

25,800 

23,850 

21,400 

29,200 

28,750 

26,700 

24,200 

36,850 

34,050 

31,700 

28700 

41,250 

38,000 

33,100 

46,050 

42,200 

36,600 

47,950 

44.300 

38.300 

.  20,000 

Walkup . 

.  . . . . . .  17  250 

.  25,000 

*Dulce: 

33,000 

28,050 

26,950 

41,550 

36,750 

31,300 

30,700 

52,500 

43,850 

37,200 

36,250 

52.700 

44,500 

42,150 

58,950 

49,550 

46,300 

61,350 

51,900 

48,600 

. .  23,450 

Walkup . .T. . . 

'Isleta: 

.  25  550 

30.500 
24,800 

21.900 
36,100 

30.900 

27.900 

24.500 
39,000 

34,150 
27,600 
24,800 
45  650 

40,700 

33,100 

29,400 

49,150 

39,450 

34,050 

54,800 

44,100 

37,300 

57.150 

46,100 

39,350 

. . .  20  750 

Walkup.  _T. . 

. . .  17  800 

Elevator-structure . 

'Laguna: 

34,250 

31.150 
27,950 

49.150  . 

41,050 

37,200 

33,050 

49,500 

44,550 

38,250 

55,050 

49,500 

42,100 

57,450 

56,600 

44,150 

Elevator-structure . . . 

'Mescalero: 

. . .  25  950 

31,350 

29,000 

25,300 

40,200 

34,850 

32,150 

28,750 

41,550 

38,400 

34,050 

50,050 

45,800 

39,550 

55,800 

51,000 

43,350 

58,050 

53,600 

43,950 

Walkup . .7. . . . 

. . . . .  34,350 

•Penasca 

.  26 100 

31,500 

29,400 

25,800 

40,850 

31,950 

29,450 

35,100 
32,700 
29,250 
51,600  . 

35.650 

32.650 

41,800 

39,000 

34,650 

50,450 

46,600 

40,000 

56,400 

51,800 

44,150 

58,650 

54,350 

46,250 

. . .  20800 

Elevator-structure . 

.  35,050 

'Pojoaque: 

. . .  26  550 

39^000 

46^600 

61,900 

54*450 

Walkup . . . 

.  20^950 

Elevator-structure . 

40300 

'Zuni: 

Detached  and  semidetached . 

.  25150 

30.200 
27,250 
24,500 

34.200 

31,600 

37,450 

33,850 

31.000 

44,600 

40,200 

36.700 

53,700 

48,150 

42,300 

59700 

53,800 

46,650 

62,550 

56,000 

49,150 

Walkup . .7 . 

Elevator-structure . 

.  29,600 

'Standing  Rode 

39,100 

46,500 

56,100 

62,250 

65,300 

Row  dwellings . 

Walkup . 

Elevator-structure . 

. . . .  27^600 

31350 

32,050 

30,550 

27,300 

32,400 

40,300 

'Nageezi: 

39,750 

37.950 

34,450 

40,850 

47,250 

45,050 

58,950 

53,900 

63,250 

60,400 

Row  dwellings . 

62,900 

Walkup . .7. . 

Elevator-structure . . 

.  28,000 

'Alamo: 

Detached  and  semidetached . 

31,600 

30,100 

Row  dwellings . . . 

Walkup . 

- - - - - -  24^850 

37,300 

44^450 

53J00 

59400 

61 700 

Elevator-structure . 

31 350 

4030 

u3,7u0 

lahoma: 

Oklahoma  City: 

Detached  and  semidetached . 

21.950 

16.950 
17,900 
28,050 

27.300 

23.300 
22,700 
35,550 

32,500 

27.850 

26.850 

45  500 

Row  dwellings . 

33400 

31,250 

37750 

34,350 

38350 

36050 

Walkup . . 

Elevator-structure . 

.  24,150 

Ada: 

Detached  and  semidetached . 

22,100 

45  850 

Row  dwellings . 

Walkup . _ . 

Elevator-structure . 

. .. . .. . . .  24^450 

28300 

35750 

28,1u0 

3j,9j0 

Ardmore: 

. 

Detached  and  semidetached . 

Row  dwellings . 

Walkup . 

- - -  18,500 

- - - - 16,900 

22,100 

20,300 

27,600 

25,000 

32.800 

29.800 

39,450 

35,800 

44.000 

39,900 

45,900 

41,600 

Elevator-structure . 

. . . . . .. .  24,800 

28750 

3630 

37,7 

39,500 

Enid. 

Detached  and  semidetached . 

22,700 

20.150 

18.150 
29,000 

23.200 
20,400 

19.200 
29,800 

28,250 

33.750 

4?  nrn 

Row  dwellings . 

Walkup . 

2230 

36,850 

29,050 

25,100 

24,450 

37,550 

27.200 

31350 

34750 

444*66 

36,400 

Elevator-structure . 

. . .  25,250 

Guymon: 

Detached  and  semidetached . 

34,400 

29.950 

28.950 

41,350 

36,050 

33,600 

46,250 

Row  dwellings . 

Walkup . 

37,150 

Elevator-structure . 

.  25,600 

Lawton: 

. 

Detached  and  semidetached . 

22,250 

19.300 

18.300 
28,350 

27,500 

23,700 

32.800 

28,350 

39,500 

34.000 

31,750 

44,000 

37,900 

34,850 

45.650 

39.650 
36,750 

Row  dwellings . 

Walkup . . . 

Elevator-structure . 

Shawnee 

..................... 

. 

Detached  and  semidetached . 

22,350 

19,800 

27,850 

24,450 

39.850 

34.850 

44,550 

38,850 

46,350 

40,700 

Row  dwellings . . . . . 

29,150 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Walkup . . . . . . . . 

Elevator-structure . . . 

Stillwater 

Detached  and  semidetached..- . . . 

Row  dwellings..- . . . 

Walkup . . . . . — 

Elevator-structure . :. . . 

Woodward: 

Detached  and  semidetached . . 

Row  dwellings . . . . 

Walkup . . . 

Elevator-structure ...» _ 

Tulsa: 

Detached  and  semidetached . . 

Row  dwellings . _ . . . . 

Walkup . . . . . . 

Elevator-structure . - . . 

Bartlesville: 

Detached  and  semidetached . . 

Row  dwellings . . 

Walkup . -- . . . . 

Elevator-structure . 

McAlester: 

Detached  and  semidetached _ _ _ 

Row  dwellings........ . . 

Walkup _ ... _ 

Elevator-structure _ _ _ _ 

Muskogee: 

Detached  and  semidetached..... _ _ _ _ _ _ 

Row  dwellings . i . I _ _ _ _ _ 

Walkup . . . . . 

Elevator-structure . . . . . . 

Texas: 

Dallas: 

Detached  and  semidetached _ _ 

Row  dwellings _ _ _ 

Walkup . . . . . 

Elevator-structure _ _ _ _ _ _ _ _ _ 

Sherman: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ 

Walkup _ _ _ _ _ 

Elevator-structure . . . . . . . . . 

Tyler: 

Detached  and  semidetached _ _ 

Row  dwellings . , . . . 

Walkup . . . . 

Elevator-structure _ 

Waco: 

Detached  and  semidetached . . . . . . 

Row  dwellings . . . 

Walkup . 

Elevator-structure _ _ _ „ _ 

Fort  Worth: 

Detached  and  semidetached . . 

Row  dwellings . . 

Walkup . . _ . 

Elevator-structure _ _ _ _ _ 

Abilene: 

Detached  and  semidetached..-. . . . . 

Row  dwellings _ _ _ 

Walkup  - _ _ _ 

Elevator-structure  — _ _ 

San  Angelo: 

Detached  and  semidetached . . . . 

Row  dwellings . . . . . . . 

Walkup . . 

Elevator-structure . . . . . 

Wichita  Falls: 

Detached  and  semidetached . 

Row  dwellings. . . . . . .... 

Walkup . . 

Elevator-structure _ _ _ _ 

Houston: 

Detached  and  semidetached . . . . .... 

Row  dwellings  . 

Walkup . . . 

Elevator-structure . . . . . . . . 

Beaumont: 

Detached  and  semidetached _ _ _ _ 

Row  dwellings.—— _ ... _ 

Walkup . . . . 

Elevator-structure _ _ _ 

Bryan: 

Detached  and  semidetached _ _ 

Row  dwellings . . . . . 

Walkup . 

Elevator-structure _ _ _ _ ..... 

El  Campo: 

Detached  and  semidetached.... _ _ _ _ 


Number  ot  bedrooms 


0 

1 

2 

3 

4 

5 

6 

15,000 

18,850 

23,700 

28,150 

32,800 

35,950 

37,750 

24,650 

28,550 

36,050  .. 

18,800 

22,350 

27,850 

33,150 

39,850 

44,550 

46,350 

16,350 

19,800 

24,450 

29,150 

34.850 

38,850 

40,700 

15,000 

18,850 

23,700 

28,150 

32,800 

35,950 

37.750 

24,650 

28,550 

36,050  .. 

19,150 

22,900 

28,550 

34,100 

41.000 

45,700 

47.500 

16,650 

20,150 

24,650 

29,550 

35,450 

39.450 

41.250 

15,250 

19,050 

24,000 

28,550 

33.150 

36,450 

38,300 

25,450 

29,250 

37,150  .. 

18,200 

22,050 

27,400 

32,450 

39,150 

43,500 

45,400 

16,000 

19,500 

23,900 

28,450 

34,150 

38,050 

39,850 

14,800 

18,400 

23,250 

27.500 

31,950 

35,200 

36,950 

24,250 

27,950 

35.400  .. 

18,950 

22.900 

28,350 

33,750 

40,500 

45,150 

47,150 

16,800 

20,450 

25,050 

30,250 

35,850 

39,900 

41,800 

14,850 

18,600 

23,300 

27,700 

32,300 

35,500 

37,200 

25,200 

29,050 

36,800  . 

18,900 

22,600 

28,050 

33,450 

40,050 

44,700 

46,550 

16,800 

20,250 

25,050 

29.900 

35,850 

39,900 

41,750 

14,450 

18,100 

22.750 

26,900 

31,250 

34,300 

36,000 

24,850 

28,950 

36,650  . 

18,850 

22.700 

28,250 

33,450 

40,250 

44,850 

46,800 

17,350 

21,050 

26,150 

31,050 

37,150 

41,550 

43.350 

14,800 

18,400 

23,150 

27,400 

31,900 

35,050 

36.850 

24,900  28,900  36,650 


17,800 

21,550 

26,550 

31,700 

38,100 

42,500 

44,300 

15,700 

18,700 

23,300 

27,800 

33,500 

37,300 

38.950 

14,400 

18,000 

22,700 

26,850 

31.250 

34,200 

35,900 

24,150 

28,050 

35,550  .. 

18.100 

21,850 

26,950 

32,150 

38,700 

42,900 

45.000 

15,550 

18,700 

23.250 

27,650 

33,250 

37,150 

38.900 

14,400 

18,000 

22,650 

26,850 

31.250 

34,100 

35,850 

24,550 

28,650 

36,150  .. 

17,150 

20,850 

25,700 

30,750 

36,950 

41,000 

42,800 

15,350 

18,400 

22,900 

27,150 

32,750 

36,400 

38,050 

13,600 

16,900 

21.450 

25,250 

29,250 

32,100 

34,000 

25,000 

29,200 

36,950  .. 

17,100 

20,700 

25,650 

30,550 

36.800 

40,850 

42,750 

15,200 

18,300 

22,700 

27,100 

32.600 

36,200 

37,900 

13,600 

17,000 

21,450 

25,250 

29,550 

32,100 

33,900 

25,050 

28,450 

35,950  .. 

17,750 

21,150 

26,350 

31,450 

37,700 

42.100 

43,950 

15,500 

18,600 

23,100 

27,600 

33,000 

36,900 

38  650 

14,300 

17.750 

22,500 

26,650 

30,850 

34,050 

35,500 

26,500 

30,700 

39,000  .. 

18,400 

22,050 

27,350 

32,600 

39,200 

43,850 

45.400 

16,050 

19,150 

23,850 

28,400 

34,200 

38.250 

39,750 

13,450 

16,850 

21,300 

25,050 

29,050 

32,100 

33.550 

27,450 

31.750 

40,300  .. 

18,100 

21,850 

27,150 

32,400 

38,850 

43,450 

45,400 

16,200 

19,300 

24.000 

28,550 

34,450 

38,450 

40,200 

14,050 

17,400 

21,950 

26,150 

30,400 

33,350 

34,900 

27,650 

32,150 

40,600  .. 

18,400 

21,950 

27,450 

32,600 

39,150 

43,850 

45,650 

16,200 

19,300 

24,000 

28,550 

34,450 

38,450 

40,200 

15,600 

19,550 

24,650 

29,200 

34,050 

37,400 

39,050 

27,650 

32,150 

40,600  . 

18,650 

22,550 

27,700 

32,950 

39,700 

44,350 

46.200 

16,250 

19,650 

24,300 

28,850 

34,700 

38,550 

40,350 

14,900 

18,750 

23,600 

28,000 

32,300 

35,750 

37,450 

25,950 

30,350 

38,200  . 

19,100 

23,050 

28,550 

33,800 

40,900 

45,500 

47,450 

16,600 

20,100 

24,800 

29,600 

35,500 

39,500 

41,350 

15,200 

19,100 

24,050 

28,500 

32,950 

36,400 

38,050 

26,700 

31,150 

39,300  . 

22,050 

26,650 

32,900 

39,100 

47,200 

52,700 

54,650 

17,450 

21,200 

26,200 

31,100 

37,300 

41,550 

43,400 

13,800 

17,200 

21,750 

25,800 

29,900 

32,950 

34,500 

25,600 

29,900 

37,700  . 

20,450 

24,550 

30,200 

35,900 

43,400 

48,300 

50.550 
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Number  of  bedrooms 

0  1  2  3  4  5  6 


Row  dwellings . . . . . 

16,050 

19,600 

24,100 

28,600 

34,450 

38,250 

40,100 

Walkup . 

. . . . 

. 

15,500 

19,300 

24,350 

28,850 

33,400 

36,800 

38,800 

Elevator-structure . . 

. . 

25,800 

30,050 

37,950  . 

Lufkin: 

20,050 

17,450 

14,900 

25,950 

24.200 

21.200 
18,750 
30,350 

29,900 
26,550 
23,650 
38,200  . 

35,600 

31.150 

28.150 

42,850 

37,400 

32,500 

47,800 

41,600 

35,900 

50,100 

43,550 

37,650 

Texas  City: 

18.650 
16,250 

15.650 
25,950 

22.550 
19,650 

19.550 
30,350 

27.700 
24,300 

24.700 
38,200  . 

32,950 

28,850 

29,200 

39.700 

34.700 
33.850 

44,350 

38,550 

37,400 

46.200 
40,350 

39.200 

Lubbock: 

17,750 

15,650 

14,150 

23,400 

21,250 

18,750 

17,800 

27,150 

/ 

26,400 

23.450 
22,350 

34.450  . 

31.500 
27,800 

26.500 

37,900 

33,300 

30,700 

42,150 

37,200 

33,650 

43,900 

38,950 

35,300 

Amarillo: 

17.700 

16.700 

14.950 

23.950 

21,300 

20,000 

18,650 

27,800 

26,550 
24,850 
23,600 
35,200  . 

31,650 

29,550 

27,850 

38,150 

35,550 

32,400 

42,400 

39.650 

35.650 

44,200 

41,300 

37,350 

El  Paso: 

17,750 

17,400 

15,350 

22,800 

21,150 

20,650 

19,000 

26,600 

26,300 

25,850 

24,000 

33,700 

31,250 

30,700 

28,350 

37,700 

36.900 

32.900 

42,000 

41,350 

36,200 

43,850 

42,950 

37,900 

Walkup . .7. . 

Midland: 

16,800 

15,250 

14,050 

22,350 

20,350 

18,450 

17,700 

25,850 

25,200 

22,750 

22,300 

32,850 

30.250 

27.250 
26,300 

36,250 

32,600 

30,650 

40,350 

36,450 

33,600 

42.150 

38.150 
35,250 

Odessa: 

16,850 

15.350 
14,150 

22.350 

20.400 

18.400 
17,600 
25,850 

25,200 
22,800 
22,300 
32  850 

30,300 

27,150 

26,450 

36,250 

32.600 

30.600 

40.400 

36.400 
33,600 

42,200 

38,050 

35,300 

Walkup . 7. . 

Elevator-structure . 

San  Antonia. 

16,950 

19,000 

14,250 

22,500 

20,300 

18,500 

17,900 

26,200 

25,200 

22,600 

22,550 

33,250 

30,150 

27,100 

26,650 

36,250 

32,500 

31,050 

40.300 

36.300 
34,100 

42,050 

37,650 

35,700 

Walkup . 

Elevator-structure . 

Austin: 

17,650 

15,800 

14,000 

19,700 

21,150 

19,050 

17,750 

22,850 

26,100 

23,450 

22,100 

28,950 

31,150 

27,950 

26,450 

37.600 

33.600 
30,700 

41,800 

37,500 

33,550 

43,550 

39,100 

35,350 

Elevator-structure . . . . 

Corpus  Cbnsti: 

18.350 
16,600 

15.350 

18.350 

22,050 

20,150 

19,100 

21,300 

27,600 

25,000 

24,200 

27,150 

32,750 

29,650 

28,450 

39,300 

35,650 

32,950 

43,850 

39,750 

36,300 

45,550 

41.300 

38,200 

Del  Rio: 

16.650 
15,150 
14,250 

20.650 

19,950 

18,250 

17,850 

24,000 

24,750 

22,600 

22.550 

30.550 

29.650 
26,900 

26.650 

35,550 

32,250 

31,050 

39,650 

35,950 

34,100 

41,100 

37,450 

35,800 

Elevator-structure . 

Eagle  Pass 

19,550 

15,700 

14,650 

21,100 

23,350 

19,000 

18,600 

24,600 

28,950 

23,400 

23,250 

31,150 

34,600 

27,900 

27,750 

41,650 

46,250 

48,050 

32’ 150 

35750 

37750 

Elevator-structure . 

Harlingen: 

18,350 

15,800 

14.650 

19.650 

22,050 

19,000 

18,600 

22,650 

27,300 

23,450 

23,350 

28,750 

32.750 

39,250 

43,800 

45,550 

Walkup . 

27750 

32,200 

35750 

37750 

Elevator-structure . 

Junction: 

18,250 

15,800 

14,900 

21,500 

22,000 

19,200 

18,700 

25,500 

27,200 

23,700 

23,500 

32,300 

28,250 

28,100 

38,950 

34,050 

32,500 

43,350 

37,900 

35,800 

45,050 

39,450 

37,600 

Row  dwellings . 

Walkup . 

Elevator-structure . 

Laredo: 

18,250 

16,150 

21,850 

27.150 

44  O'TI 

Row  dwellings . 

40  250 

Walkup . 

Elevator-structure . 

20750 

24700 

30750 

Victoria: 

Detached  and  semidetached . 

17,100 

20,750 

Walkup . 

15750 

21,350 

19750 

24,850 

23750 

31,450 

28750 

33700 

36,300 

38700 

Elevator-structure . 

. . - 

. . . . 

REGION  VII 

Iowa: 

Des  Moines: 

19,250 

18,800 

23,350 

22,650 

28,750 

27,800 

41  350 

45  800 

48  000 

Row  dwellings . 

. 

33!  150 

39!900 

44750 

46,400 
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Number  of  bedrooms 

0  1  2  3  4  5  6 


Walkup . . . 

17,350 

21,750 

27,500 

32,650 

37,750 

41,400 

43,600 

25,300 

29,300 

Bettendorf: 

Detached  and  semidetached . 

20,100 

24,300 

29,950 

35,800 

43,100 

47,900 

50,100 

Row  dwellings . . . 

19,550 

23,500 

28,950 

34,400 

41,600 

46,350 

48.300 

Walkup . 

18,200 

22,600 

28,700 

33,850 

39,300 

43200 

45,400 

26,150 

30.250 

38  300 

Cedar  Rapids: 

Detached  and  semidetached . . . . . . . 

20,000 

24,100 

29,850 

35,350 

42,600 

47,450 

49,500 

Row  dwellings . _ . . . . . 

19,450 

23,400 

28,700 

34,200 

41200 

45,950 

47,950 

Walkup . . . . . 

r.400 

21,650 

27,450 

33,700 

39,000 

41,250 

43,350 

25,950 

30,050 

38,150 

Council  Bluffs: 

Detached  and  semidetached . . . . . 

19,350 

23,350 

28,750 

34,350 

41,450 

45,850 

48,000 

Row  dwellings . 

18,750 

22,600 

27,800 

33,450 

39,950 

44,700 

46.600 

Walkup . . . 

17,300 

21,650 

27,500 

32,550 

37,650 

41,450 

43,500 

25,350 

29,550 

37,200  . 

Davenport 

Detached  and  semidetached _ _ _ 

20,000 

24,100 

29,850 

35,350 

42,600 

47,450 

49,500 

Row  dwellings . 

19,400 

23,400 

28,750 

34250 

41,150 

45.950 

47.900 

Walkup . . . . . . . . . 

18,100 

22,500 

28,550 

35,050 

40,600 

43,000 

45,100 

26,150 

30,250 

38,300  . 

Dubuque: 

Detached  and  semidetached . . . . . 

20,000 

24,100 

29,850 

35,350 

42,600 

47.450 

49,500 

Row  dwellings . 

19,400 

23,400 

28,750 

34250 

41,150 

45,950 

47,900 

Walkup . . . 

18.100 

22,500 

28,550 

35,050 

40,600 

43,000 

45,100 

25,600 

29,850 

37,800  . 

Mason  City: 

Detached  and  semidetached . . . . . 

20,000 

24,100 

29,850 

35,350 

42,600 

47,450 

49,500 

Row  dwellings . . . . . 

19,400 

23,400 

28,750 

34,250 

41.150 

45,950 

47.900 

Walkup . . . . . . . . . 

18,000 

22.450 

28,550 

35200 

40.650 

43,000 

45,200 

25,600 

29,850 

37,800 

Sioux  City: 

Detached  and  semidetached...... _ 

20,000 

24,100 

29,850 

35,350 

42,600 

47,450 

49,500 

Row  dwellings...... _ _ _ _ _ _ 

19250 

23,100 

28,550 

34.050 

40,950 

45.650 

47.650 

Walkup . - . . 

18,000 

22,250 

28,300 

34,950 

40,350 

42.750 

44,850 

25,600 

29,850 

37,800 

Waterloo: 

Detached  and  semidetached- . . . . . . . . . . . . . . . 

20,000 

24.100 

29,850 

35.350 

42,600 

47.450 

49.500 

Row  dwellings . 

19,400 

23,400 

28,750 

34,250 

41,150 

45.950 

47,900 

Walkup . . . . . . . . 

16,100 

22,500 

28,550 

35,050 

40,600 

43,000 

45.100 

25,600 

29,850 

37,800 

Sac  Fox: 

Detached  and  semidetached . . . 

21,450 

25,800 

31,950 

37,900 

45,650 

50.800 

63.100 

Row  dwellings _ _ _ _ _ _ _ _ _ _ 

20,250 

24,300 

29,850 

35,450 

42,700 

47,700 

49,800 

Walkup _ _ — _ 

18,250 

22,700 

28,900 

35,350 

41,000 

43,400 

45,600 

25,950 

30,050 

38,150 

Kansas: 

Kansas  City: 

Detached  and  semidetached . - . 

20,550 

24.950 

30,700 

36,550 

44,000 

48,900 

51.150 

Row  dwellings . 

19,850 

23,800 

29,400 

35,000 

42,150 

46.850 

48.950 

Walkup . . 

18,600 

22,950 

29,350 

34,650 

40,050 

44250 

46,450 

27,350 

31,650 

40,050 

Topeka: 

Detached  and  semidetached . . . 

19,650 

23,650 

29,300 

34,800 

41,950 

46  700 

48.850 

Row  dwellings . . . . . . . . . 

18,950 

22,550 

28,050 

33,300 

40.100 

44,800 

46.800 

Walkup . 

17,500 

22,050 

28,000 

32,900 

38,100 

42250 

44,050 

Elevator-structure . . . . . . 

26,800 

31,000 

39,250 

Holton: 

Detached  and  semidetached . 

22,200 

26,850 

33.250 

39,400 

47,450 

52,850 

55,400 

Row  dwellings..... . . . . 

21,400 

25,500 

31,700 

37,700 

45,450 

50.700 

52,850 

Walkup . . . „.... . 

19,850 

24,900 

31,600 

37,300 

43,200 

47,750 

49,900 

26,750 

31,000 

39,250 

Garden  City: 

Detached  and  semidetached . . . 

18,350 

22,100 

27,350 

32,600 

39,300 

43,600 

45,700 

Row  dwellings . 

17.700 

21,200 

26,150 

31200 

37,500 

42,000 

43,650 

Walkup . _.... 

16,600 

20.550 

26,000 

30,900 

35,800 

39.460 

41,400 

Elevator-structure . . . 

25,150 

29,050 

36,650 

Pittsburg: 

Detached  and  semidetached . - . . . 

18,050 

21,750 

26,900 

32.050 

38,600 

42,900 

44.900 

Row  dwellings . 

17,400 

20,850 

25,750 

30,500 

36,900 

41200 

43.000 

Walkup . 

16,150 

20,200 

25,600 

30,150 

35,150 

38,800 

40,600 

24,500 

28,500 

35.950 

Salina: 

Detached  and  semidetached . 

18,050 

21,750 

26,900 

32.200 

38,800 

42.950 

45.100 

Row  dwellings . 

17,450 

20,900 

25,950 

30,700 

36,950 

41,300 

43200 

Walkup . 

16,250 

20,250 

25,850 

30.300 

35.300 

38,800 

40,650 

24.7S0 

28,600 

36.050 

Wichita: 

Detached  and  semidetached . 

18,950 

22,850 

28,450 

33.700 

40,550 

45,150 

47,350 

Row  dwellings . 

18,150 

21,800 

27,100 

32,050 

38,850 

43250 

45,100 

Walkup .  . 

16,950 

21,250 

27,000 

31,850 

36,900 

40,650 

42.650 

24,500 

28,500 

35,950 

Missouri: 

Kansas  City: 

Detached  and  semidetached . - . 

20,550 

24.950 

30,700 

36,550 

44,000 

48,900 

51,150 

Row  dwellings . 

19.800 

23,700 

29,400 

34,900 

42,000 

46.800 

48.850 

Walkup . 

18,600 

23,050 

29,350 

34,650 

40,050 

44250 

46,550 

27,350 

31,650 

40.050 
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Joplin: 

Detached  and  semidetached. 

Row  dwellings . . 

Walkup _ _ _ 

Elevator-structure . . _ 

St.  Joseph: 

Detached  and  semidetached. 

Row  dwellings — ........ - 

Walkup _ 

Elevator-structure ... . . 

Sedrite 

Detached  and  semidetached. 

Row  dwellings _ _ 

Walkup... . . 

Elevator-structure _ _ 

Spnngfield: 

Detached  and  semidetached. 

Row  dwellings _ _ _ 

Walkup . 

Elevator-structure . . . 

St.  Louis: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . 

Elevator-structure _ _ 

Cape  Girardeau: 

Detached  and  semidetached. 


Row  dwellings _ ... _ ................ 

Walkup . . . . 

Elevator-structure . . .... _ ......... 

Columbia: 

Detached  and  semidetached _ 

Row  dwellings  ................ . . 

Walkup _ _ _ .... _ ....... 

Elevator-structure .......... _ 

Kirksville: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ ... _ _ 

Walkup _ 

Elevator-structure... _ ............... 

fiolla: 

Detached  and  semidetached _ _ 

Row  dwellings _ _ _ 

Walkup _ 

Elevator-structure _ _ 

Nebraska: 

Omaha: 

Detached  and  semidetached _ _ 

Row  dwellings _ _ . . . 

Walkup . . . . . . 

Elevator-structure _ _ _ _ 

Grand  Island: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ ... _ 

Walkup _ _ 

Elevator-structure _ _ _ 

Lincoln: 

Detached  and  semidetached . . . 

Row  dwellings . . . 

Walkup . . __ . . . 

Elevator-structure _ _ _ _ 

Macy: 

Detached  and  semidetached _ _ 

Row  dwellings _ _ ~. _ ... 

Walkup _ _ _ _ 

Elevator-structure _ _ _ _ 

Norfolk: 


Detached  and  semidetached. 

Row  dwellings . . 

Walkup _ _ _ 

Elevator-structure _ _ 

North  Platte: 


Detached  and  semidetached. 

Row  dwellings . 

Walkup  __ _ _ 

Elevator-structure _ ... _ _ 

*  Santee: 


Detached  and  semidetached . 

Row  dwellings _ _ _ _ 

Walkup™. _ _ 

Elevator-structure _ .... _ _ _ _ 

Scott  sbluff: 

Detached  and  semidetached . . . 

Row  dwellings _ _ _ _ _ 

Walkup. _ _ _ 

Elevator-structure  _ _ _ 

*  Winnebago: 

Detached  and  semidetached _ _ _ 

Row  dwellings _ _ _ _ _ _ 

Walkup _ _ 

Elevatr/ -structure _ _ 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

19,050 

23,050 

28,600 

33,950 

40,850 

45,550 

47,650 

18,500 

22,050 

27,350 

32,650 

39,250 

43,650 

45,500 

17,400 

21,450 

27,400 

32,250 

37,400 

41,150 

43,350 

25,500 

29,600 

37,400  .. 

19,850 

23,750 

29,350 

34,950 

42,150 

47,000 

49,200 

19,100 

22,750 

28,150 

33,400 

40,350 

44,950 

46,850 

17,850 

22,300 

28,200 

33,350 

38,750 

42,600 

44,850 

26,200 

30,350 

38,500  .. 

19,850 

23,750 

29,350 

34,950 

42,150 

47,000 

49,200 

19,100 

22,750 

28,150 

33,400 

40,350 

44,950 

46,850 

17,850 

22,300 

28,200 

33,350 

38,750 

42,600 

44,850 

26,200 

30,350 

38,500  .. 

19,950 

23,900 

29,600 

35,250 

42,550 

47,300 

49,450 

19,150 

22,850 

28,350 

33,750 

40,700 

45,300 

47,200 

17,000 

21,200 

26,700 

31,550 

36,700 

40,450 

42,300 

25,950 

30,150 

38,200  .. 

20,500 

24,750 

30,450 

36,300 

43,750 

48,650 

50,900 

19,700 

23,450 

29,150 

34,750 

41,800 

46,700 

48,650 

18,500 

23,100 

29,100 

34,450 

40,050 

44,000 

46,100 

26,900 

31,200 

39,400  .. 

19,300 

23,400 

29,050 

34,550 

41,650 

46,500 

48,600 

18,900 

22,450 

27,800 

33,200 

39,650 

44,250 

46,250 

17,600 

21,950 

27,550 

32,850 

38,200 

41,750 

44,000 

25,600 

29,850 

37,700  .. 

20,150 

24,250 

30,000 

35,850 

43,150 

47,900 

50,200 

19,300 

23,150 

28,600 

34,150 

40,950 

45,700 

47,700 

18,300 

22,750 

28,700 

34,100 

39,600 

43,300 

45,350 

25,800 

29,850 

37,800  .. 

20,150 

24,250 

30,000 

35,850 

43,150 

47,900 

50,200 

19,300 

23,150 

28,600 

34,150 

40,950 

45,700 

47,700 

18,400 

22,800 

28,900 

34,250 

39,750 

43,700 

45,800 

25,800 

29,850 

37,800  .. 

18,300 

22,100 

27,400 

32,550 

39,100 

43,450 

45,500 

17,650 

21,100 

26,150 

31,000 

37,450 

41,800 

43,650 

16,600 

20,600 

26,100 

30,850 

35,900 

39,400 

41,300 

23.650  27,400  34,600 


19,750 

23,800 

29,350 

35,050 

42,150 

46,850 

49.000 

19,350 

23,200 

28,600 

34,150 

41,250 

45,750 

47,750 

18,100 

22,600 

28,550 

33,750 

39,100 

43,100 

45,200 

26,400 

30,650 

38,850  ..... 

20,700 

24,850 

30,550 

36,400 

43,950 

48,800 

51,150 

20.400 

24,600 

30,450 

36,300 

43,800 

48,500 

50,700 

18,800 

23,600 

29,900 

35,200 

40,900 

44,950 

47,200 

27,300 

31,750 

39,900  ... 

19,600 

23,750 

29,150 

34,850 

41,850 

46,500 

48,800 

19.500 

23,450 

28,700 

34,400 

41,500 

45,900 

48,000 

17,250 

21,450 

27,050 

32,150 

37,200 

41,100 

43,050 

26,150 

30,250 

38,000  . 

23,600 

28,400 

35,100 

41,900 

50.450 

56,450 

58,900 

23,100 

27,900 

34,450 

41,100 

49,300 

54,950 

57,200 

21,250 

26,350 

33,400 

39,600 

45,950 

50,900 

51,750 

31,300 

36,150 

45,750  .... 

20,000 

24,100 

29,800 

35,550 

42,850 

47,800 

49,950 

19,650 

23,600 

29,200 

34,800 

41,800 

46,600 

48,500 

17.900 

22,150 

28,050 

33,100 

38,600 

42,700 

44,650 

27,650 

31,950 

40,600  .... 

18,150 

21,850 

26,900 

32,250 

38,750 

43,250 

45,250 

18,300 

22,050 

27,200 

32,500 

38,900 

43,350 

45,300 

17,600 

21,750 

27,750 

32,850 

37,950 

42,050 

44,150 

26,650 

30,850 

39,150  .... 

24,800 

29,850 

36,900 

44,050 

53,000 

59,300 

61,900 

22,600 

27,200 

33,650 

40,100 

48.200 

53,700 

55,900 

20,700 

25,700 

32,600 

38,600 

44,800 

49,600 

51,800 

31,300 

36,150 

45,750  .... 

20,450 

24,650 

30,150 

36,050 

43.400 

48,250 

50,350 

19,850 

23,750 

29,450 

35,150 

42,150 

46,950 

48,950 

18,650 

23,000 

29,300 

34,800 

40,050 

44,250 

46,600 

26,900 

31,150 

37,250  .... 

24,800 

29,850 

36,900 

44,050 

53,000 

59,300 

61,900 

22,600 

27,200 

33,650 

40,100 

48,200 

53,700 

55,900 

20,700 

25,700 

32,600 

38,600 

44,800 

49,600 

51,800 

31,300 

36,150 

45.750  ™, 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


0  1  2  3  4  5  6 

REGION  VIII 


Colorado: 

Denver: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup . . . . . 

Elevator-structure . 

Grand  Junction: 

Detached  and  semidetached. 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure . 

Aspen-Vail: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup . 

Elevator-structure . 

Montana: 

Helena: 

Detached  and  semidetached  . 

Row  dwellings . 

Walkup . 

Elevator-structure . . . 

Billings: 

Detached  and  semidetached.. 

Row  dwellings... . 

Walkup . 

Elevator-structure . 

Great  Falls: 

Detached  and  semidetached.. 

Row  dwellings . . . 

Walkup . . . . 

Elevator-structure _ 

Missoula: 

Detached  and  semidetached.. 

Row  dwellings _ ............ _ 

Walkup . . . 

Elevator-structure _ 

*  Ronan: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . . _ 

Elevator-structure . . 

*  Browning: 

Detached  and  semidetached., 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure . . . 

*  Harlem: 

Detached  and  semidetached  .. 

Row  dwellings _ _ _ 

Walkup . . . . . 

Elevator-structure . . 

*  Wolf  Point: 

Detached  and  semidetached. 

Row  dwellings  ................... _ 

Walkup . . . . 

Elevator-structure . . . 

'Lodge  Grass: 

Detached  and  semidetached. 
Row  dwellings _ ........... _ 

Walkup . . . . 

Elevator-structure . . 

North  Dakota: 

Fargo: 

Detached  and  semidetached 

Row  dwellings . . . 

Walkup... . . 

Elevator-structure . . 

Btsmark: 

Detached  and  semidetached. 

Row  dwellings . . 

Walkup _ _ 

Elevator-structure . . 

Dickinson: 

Detached  and  semidetached. 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure . . 

'Fort  Totten: 

Detached  and  semidetached. 

Row  dwellings _ _ 

Walkup . . . 

Elevator-structure _ 

South  Dakota: 

Sioux  Falls: 

Detached  and  semidetached. 


22,400 

27,000 

33,050 

39,350 

47,450 

52,950 

55,400 

19.100 

22.850 

28,350 

33,650 

40,500 

45,100 

47,250 

17,450 

21,750 

27,550 

32,550 

37,550 

41,500 

43,450 

25,450 

29,700 

37,400  .. 

22,200 

26,800 

33,000 

39,350 

47,350 

52,700 

55,000 

19,400 

23,150 

28,550 

34,200 

41,250 

45,600 

47,950 

17.700 

21,950 

27,eoo 

32,900 

38,050 

41,900 

44,050 

25,750 

29.850 

37.650  .. 

23,350 

28,250 

34,850 

41,400 

49.950 

55,650 

58,200 

20,550 

24,650 

30.400 

36,300 

43.750 

48.700 

51.000 

18,750 

23,450 

29.650 

34,950 

40,600 

44,700 

47,000 

27,250 

31,700 

40,200  . 

22,600 

27,200 

33.600 

40,000 

48.350 

53.850 

56.200 

19,450 

23,150 

29.000 

34,400 

41,450 

46  050 

48.300 

18,050 

22,750 

28,900 

34,000 

39,300 

43,450 

45.350 

27,500 

31,950 

40,550  . 

21,400 

25,850 

31,850 

38  000 

45  650 

50,700 

53,150 

18,600 

22,050 

27,450 

32,550 

39,250 

.  43.750 

45.750 

17,000 

21,500 

27,300 

32,150 

37,050 

41,100 

43,000 

26,100 

30,100 

38,400  . 

22,600 

27,150 

33,600 

40,050 

47,950 

53,550 

56,000 

19,750 

23,450 

29,000 

34,850 

41,900 

46,450 

49,050 

18.200 

22.900 

28,900 

33.950 

39,350 

43,650 

45.500 

27,550 

31,800 

40  550  . 

20,950 

25,300 

31.100 

37,150 

44,650 

49,560 

51.950 

18,200 

21,500 

26.850 

31,850 

38.400 

42.800 

44,750 

16,650 

21,050 

26.800 

31,500 

36.350 

40.300 

42,100 

25,550 

29.500 

37.550  . 

28,050 

32,350 

38.550 

44,450 

53  600 

59.750 

62.600 

25,550 

29,450 

35,050 

40,450 

48.850 

54,350 

57.000 

24,900 

28,700 

34  150 

39,450 

47,600 

53,000 

55.550 

33,300 

38,500 

49,000  . 

29.000 

33,300 

39,400 

45,350 

54  550 

60.900 

63.700 

26,300 

30,150 

35,800 

41,150 

49  500 

55,200 

57.800 

25.650 

29,450 

34,850 

40,100 

48.200 

53.800 

56,350 

30,900 

35,700 

45.450  . 

29,100 

33,550 

39,950 

46.150 

55.650 

62.000 

64.950 

26,450 

30,500 

36,350 

41,950 

50.600 

56,350 

59.050 

25,800 

29,750 

35,400 

40,900 

49,300 

54.900 

57,550 

33.000 

38.100 

48  500  . 

29,250 

34,000 

40,350 

47,100 

56,450 

63,100 

66.150 

26,550 

30.900 

36,700 

42,750 

51,300 

57,250 

60.050 

25.850 

30,100 

35,750 

41,650 

49,900 

55.750 

58.450 

33,600 

38,850 

49.400 

29,500 

35,050 

40,500 

46,750 

56.350 

62.800 

65.850 

26,150 

31,100 

35,950 

41,500 

50.000 

55.750 

58.450 

25,500 

29,400 

35,000 

40,400 

48,700 

54.300 

56  850 

31  400 

36,350 

46  250 

23,500 

28,100 

34,800 

41,850 

50,350 

55,600 

58,500 

18,950 

23,000 

28,300 

33,600 

40,650 

45.000 

47.100 

17,650 

22.150 

27,550 

32,650 

38,250 

42,000 

44.200 

26.900 

31,300 

39,500 

25,300 

30,450 

37,300 

44,850 

54.000 

59,800 

62,700 

20.400 

24,700 

30,350 

36,250 

43,850 

48,500 

50,850 

19.150 

23,950 

29,500 

35.200 

41,400 

45,400 

47.800 

28  800 

33  450 

42  350 

24,550 

29.500 

36,500 

43.750 

52,550 

58,350 

61,250 

19.850 

24,100 

29,750 

35.300 

42,600 

47,150 

49,300 

18,550 

23,300 

28,900 

34.200 

40,350 

44,350 

46,450 

28,250 

32,900 

41.500 

34,050 

37,850 

43.200 

48,350 

56.350 

61.800 

64.150 

30,950 

34,350 

39.200 

43,900 

51.150 

56,100 

58.250 

29,750 

33,150 

37,750 

42,250 

49  300 

54,000 

56,050 

23,400 

28,100 

34,650 

41,350 

49,650 

55.400 

57,850 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 

0  1  2  3  4  5  6 


Row  dwellings . . . . . 

Walkup . . 

Elevator-structure . . . . 

Pierre: 

Detached  and  semidetached  . . _ . 

Row  dwellings . 

Walkup . . . . . . 

Elevator-structure . . . ™ . . 

Rapid  City: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup . . 

Elevator-structure . . . . . . 

‘Mission: 

Detached  and  semidetached . . . ™„ . 

Row  dwellings  ...■■■■■ . - . . . . . ...... . . . 

Walkup . . . . . . . . . 

Elevator-structure . . . . . 

‘Fort  Thompson: 

Detached  and  semidetached . 

Row  dwellings . . . . . . . . . 

Walkup . . . . 

Elevator-structure . . . . . 

•McLaughlin: 

Detached  and  semidetached . . . 

Row  dwellings . . 

Walkup . . 

Elevator-structure . . „ . . . ... 

‘Wagner 

Detached  and  semidetached . 

Row  dwellings . . . . . 

Walkup . . . . 

Elevator-structure  ™™™.„ . . . . 

‘Sissenton: 

Detached  and  semidetached . . 

Row  dwellings . . . . . . 

Walkup . . . . . . . . . . 

Elevator-structure™™™™.......™™........ . . 

Utah: 

Salt  Lake  City: 

Detached  and  semidetached . . . . 

Row  dwellings . . . . . . . . 

Walkup _ ... _ _ _ 

Elevator-structure™—.™™.............. . . . . . 

Cedar  City: 

Detached  and  semidetached . . . 

Row  dwellings . . . . . 

Elevator-structure . . ' . . 

Vernal: 

Detached  and  semidetached.™ . „ . 

Row  dwellings™™™™™™™ . . 

walkup . . . 

Elevator-structure  . . . . 

Wyoming: 

Casper 

Detached  and  semidetached . . . 

Row  dwellings . . . . . 

Walkup . . . . . 

Elevator-structure . . . . 

Cheyenne: 

Detached  and  semidetached...™™...™ . . . . . 

Row  dwellings..™. . . . . . . 

Walkup .  . . . 

Elevator-structure . . . . . . 

Cody: 

Detached  and  semidetached . . . . . . 

Row  dwoBings . . . . . . . 

Walkup . . . 

Elevator-structure . . . . 


REGION  IX 


Arizona: 

Phoenix: 

Detached  and  semidetached.. 

Row  dwellings . . . .... 

Walkup _ _ 

Elevator-structure _ _ 

Casa  Grande: 

Detached  and  semidetached.. 

Row  dwellings _ _ 

Watkup _ _ 

Elevator-structure _ 

Douglas: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup _ 

Elevator-structure _ 


21,300 

18,500 

26,750 

25,800 

23,000 

31,150 

32,000 
29,150 
39,250  .. 

38,100 

34,550 

45,950 

40,050 

50,600 

44,200 

53,350 

46,400 

24,650 

29,900 

36,650 

43,600 

52,850 

58,700 

61,150 

22,300 

27,000 

33,300 

39,550 

47,850 

53,000 

55,550 

18,600 

23,350 

29,300 

34,800 

40,350 

44,350 

46,750 

27,250 

31,600 

40.050  .. 

23,550 

28,600 

35,250 

41,750 

50,200 

56,100 

58,500 

21,550 

26,350 

32,350 

38,850 

46,500 

51,300 

54,150 

19,350 

24,300 

30,650 

36.100 

41,800 

46,200 

48,650 

27,100 

31,550 

39,850  .. 

29,500 

34,250 

40,800 

47,250 

56,900 

63,300 

65,950 

28,000 

32,550 

38,750 

44,850 

54.050 

60,100 

62,650 

25,100 

29,100 

34,700 

40,150 

48,400 

53,850 

56,050 

29,500 

34,350 

43,400  .. 

29,800 

34.550 

41,150 

47.650 

57,450 

64,000 

66,800 

28,350 

32,800 

39.150 

45,300 

54,550 

60,800 

63,450 

25,350 

29,350 

35,000 

40,500 

48,850 

54,400 

56,800 

29,650 

34,550 

43.600  .. 

30,500 

35,250 

41,850 

48,450 

58,200 

64,950 

67,900 

29,000 

33,500 

39,800 

46,000 

55,250 

61,700 

64,450 

25,900 

30.000 

35,600 

41,150 

49,450 

55,200 

57.700 

29,750 

34,700 

43,850  .. 

24,700 

31,400 

37,400 

43,350 

52,150 

58,150 

60,750 

23,500 

29,800 

35,550 

41,200 

49,550 

55,250 

57,700 

21,000 

26,700 

31.800 

36.C50 

44,300 

49,400 

51,600 

30,150 

35,200 

44,450  .. 

29,050 

33,600 

39,850 

46,000 

55,250 

61,750 

64,500 

27,650 

31,950 

37,850 

43,700 

52,500 

58,700 

61,250 

24,700 

28,550 

33,850 

39,100 

46,950 

52,500 

54,800 

28,100 

32,800 

41,450  .. 

— 

21,300 

25,750 

31,750 

38,000 

45,750 

50,700 

53,250 

19,150 

23,000 

28,450 

34,150 

40,750 

45,250 

47,400 

16,550 

20,750 

26,450 

31,250 

36,200 

39,900 

41,950 

24,750 

28,900 

36,550  . 

23,500 

28,350 

34,950 

41,600 

50,100 

55,900 

58,500 

18,400 

22,250 

27,350 

32,850 

39,250 

43,850 

45,650 

18,300 

23,000 

29,150 

34,200 

39,850 

43,800 

46,100 

27,250 

31,750 

40,250  . 

22,600 

27,250 

33.600 

40,100 

48,300 

53,700 

56,300 

17,850 

21,550 

26,550 

31,700 

38,100 

42,350 

44,500 

17,650 

22,100 

28,000 

32,900 

38,350 

42,150 

44,400 

26,200  30.600  38.700  . 


23,550 

28,500 

35,150 

41,850 

50,350 

56,100 

58,850 

20,200 

24,250 

30,150 

35,850 

43,050 

48,000 

50,150 

18,350 

23,100 

29,300 

34,350 

40,000 

44,000 

46,150 

26,900 

31,350 

39,850 

22,600 

27,400 

33,700 

40,200 

48,400 

53,900 

56,550 

19,200 

23,250 

28,900 

35,800 

41,250 

45,750 

47,800 

17,600 

22,150 

28,050 

33,050 

38,250 

42,300 

44,150 

25,900 

30,150 

38,100 

24,100 

29,450 

36,150 

43,450 

52,150 

57,950 

60,750 

20,900 

24,950 

31,050 

37,000 

44,350 

49,250 

51,750 

18,950 

23,750 

30,150 

35,450 

40,900 

45,250 

47,250 

27,800 

32,400 

41,000 

20,250 

24,350 

30,050 

35,800 

43,150 

48,000 

50,300 

18,350 

22,200 

27,400 

32,800 

39,200 

43,900 

45,750 

16,800 

27,350 

20,850 

31,750 

26,550 
40,250  .. 

31.400 

36,200 

39,950 

42,000 

21,150 

25,500 

31,350 

37,400 

45,100 

50,050 

52,600 

19,200 

22,250 

28,500 

34.000 

40.900 

45,650 

47,600 

17,450 

28,500 

21,850 

33,150 

27,750 
42,000  .. 

32,850 

37.900 

41,800 

43,800 

20,750 

24,950 

30.900 

36,650 

44.050 

49,200 

51,600 

18,950 

22,900 

28,250 

33,650 

40.400 

45,150 

47,150 

17,300 

28,200 

21,500 

32,650 

27,300 
41.400  . 

32,250 

37.050 

40,950 

43,050 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


Flagstaff: 

Detached  and  semidetached _ _ 

Row  dwellings........ . . . . 

Walkup . . . . 

Elevator-structure  . . . 

•Kaibab: 

Detached  and  semidetached.... 

Row  dwellings _ _ _ _ 

Walkup . . . . . 

Elevator-structure _ ... _ _ 

Kingman: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . 

Elevator-structure . _ . . 

*Ft  Mojave: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup . . 

Elevator-structure _ _ _ _ 

•Sacaton: 

Detached  and  semidetached . 

Row  dwellings . . . . . . 

Walkup . . . . 

Elevator-structure ... . . 

•San  Carlos: 

Detached  and  semidetached..... 

Row  dwellings _ 

Walkup . . . . . 

Elevator-structure . 

•Sells: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . . 

Elevator-structure ....... . . 

•White  River: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . 

Elevator-structure . . 

Safford: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . 

Elevator-structure . . . 

'Camp  Verde: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . , . 

Elevator-structure _ _ _ 

•Kearns  Canyon: 

Detached  and  semidetached... 

Row  dwellings _ _ 

Walkup _ _ _ .._ . . 

Elevator-structure _ 

•Fort  McDowell: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . . . . 

Elevator-structure _ _ _ 

•Parker: 

Detached  and  semidetached . 

Row  dwellings . . . . . 

Walkup . . . . . 

Elevator-structure _ _ 

"Peach  Springs: 

Detached  and  semidetached . 

Row  dwellings _ _ 

Waikup . . . . . . 

Elevator-structure _ 

Tucson: 

Detached  and  semidetached . 

Row  dwellings _ _ _ ..... 

Walkup . . . 

Elevator-structure .... . . 

Yuma: 

Detached  and  semidetached . 

Row  dwellings . . ; . . . 

Walkup . . . . 

Elevator-structure . . . 

•Rough  Rock: 

Detached  and  semidetached . 

Row  dwellings _ _ _ _ _ 

Walkup _ ........... . 

Elevator-structure ......... _ 

Nogales: 

Detached  and  semidetached . 

Row  dwellings _ ......... _ _ 

Walkup . . . . 

Elevator-structure . . . 


0 

1 

2 

3 

4 

5 

6 

20,600 

24,850 

30,900 

36,550 

42,950 

49,050 

51,450 

18,950 

22,900 

28,250 

33,650 

40,400 

45.150 

47.150 

17,200 

21,400 

27,300 

32,150 

37,050 

41,000 

42,950 

29,200 

33,700 

42,600  . 

25,700 

30,850 

38,100 

45.450 

54,650 

61,000 

63,750 

23,250 

28,050 

34,600 

41.350 

49,500 

55.250 

57,750 

21,000 

32,600 

26.300 

38,050 

33,650 
48,100  . 

39,550 

45,900 

50.500 

53,100 

21,000 

25,300 

31,100 

37,200 

44,800 

49,700 

52,200 

19,150 

22,200 

28,450 

33.950 

40,750 

45,550 

47,500 

17,350 

28.250 

21.750 

32,900 

27,500 
41.700  . 

32.600 

37,550 

41,450 

43,450 

22,550 

27,000 

33,550 

39,700 

47,850 

53,250 

55,850 

21,250 

25,450 

31,600 

37,450 

45,100 

50,200 

52,700 

19,250 

30,700 

23,050 

35,850 

28,650 
45,400  .... 

33,900 

40,900 

45,550 

47,750 

22,150 

26,850 

32,900 

39,350 

47,350 

52,600 

55.200 

20,200 

24,300 

29,900 

35,650 

42,900 

47,900 

49,950 

18.400 

30,000 

23,150 

34,800 

29.100 

44.100  .... 

34,500 

39.800 

43,900 

46,000 

22,450 

27,150 

33,600 

39,850 

48,050 

53,500 

56.050 

20,500 

24,800 

30,650 

36,550 

43.850 

48,850 

50.900 

18,750 

28,800 

23,550 

33,400 

29,650 
42,400  .... 

35,250 

40,600 

44.800 

47,000 

22,900 

27,700 

34,100 

40,600 

48,950 

54,400 

57,150 

20.900 

25,300 

31,050 

37,000 

44,500 

49.650 

51.800 

19,050 

31,050 

24,000 

35,950 

30,150 
45,700  ... 

35,700 

41.300 

45,500 

47,700 

23,050 

27,600 

34.250 

40,700 

48,950 

54,350 

57.200 

21,200 

25,550 

31,500 

37,550 

45.100 

50,450 

52,450 

19,050 

29,350 

24,000 

33,950 

30,200 
43,000  .... 

35,900 

41.350 

45,750 

47,950 

21,300 

25,450 

31.550 

37,500 

45,050 

50,300 

52.800 

19,300 

23.450 

29,050 

34.500 

41.400 

46  300 

48.300 

17,500 

28,750 

21,900 

33,500 

27,900 
42.300  .... 

33,000 

38.100 

42.000 

44,100 

22,300 

26,850 

33,250 

39,300 

47,600 

53,000 

55.600 

20,300 

24,750 

30,450 

36.250 

43.600 

48,700 

50,800 

18,600 

28,650 

23,200 

33,550 

29,350 
42.400  ... 

34.800 

40,050 

44,150 

46.300 

27,600 

33,050 

40,950 

48.700 

58,650 

65,200 

68,300 

25.900 

31,350 

38,900 

47,300 

55.300 

61,900 

64.050 

22,350 

33,550 

28,000 

38,800 

35,350 
49.000  ... 

41,850 

48.250 

53,150 

55,950 

22,100 

26,500 

32,900 

38,950 

46.950 

52,300 

54.800 

20,200 

24,600 

30,300 

36,000 

43,150 

48,450 

50,400 

18,250 

28,850 

22,850 

33,550 

29,050 
42,400  ... 

34,350  ' 

39,500 

43,850 

46,000 

23,400 

28,400 

34,850 

41.450 

50,050 

55,750 

58.450 

21,500 

25,850 

31.800 

38,000 

45.600 

50,950 

53.200 

19,550 

29,950 

24.400 

34,750 

30.850 
44,050  ... 

36,400 

42,050 

46,550 

48,700 

25,400 

30,700 

38,000 

45,100 

54.400 

60.600 

63.450 

23,400 

28,300 

34.900 

41,600 

49,950 

55.650 

58.200 

21,300 

32,400 

26,500 

37,650 

33,600 
47,500  ... 

39,750 

45.000 

50,650 

53,200 

20,350 

24,500 

30,250 

35,850 

43.250 

48,250 

50,550 

19,000 

22,950 

28,350 

33,800 

40.600 

45.400 

47.450 

16,950 

32,300 

21,150 

37,500 

26,750 
47,350  ... 

31.600 

36,450 

40.300 

42,150 

20,050 

24,150 

29,850 

35,450 

42,750 

47,600 

50.000 

18,100 

21,900 

27,100 

32,150 

38.800 

43,200 

44  950 

16,800 

27,100 

20,700 

31,650 

26,350 
39,950  ... 

31.300 

36,050 

39,750 

41,650 

29,100 

35,000 

43,300 

51,550 

62.100 

68,950 

72.350 

27,450 

33,100 

41,150 

49,000 

58,550 

65.450 

68,150 

23,700 

32.500 

29,600 

37,550 

37,400 
47,500  .. 

44,300 

51,050 

56,250 

59,300 

24,700 

29,650 

36,600 

43,450 

52,400 

58,500 

61.250 

22,300 

27,100 

33,350 

39.900 

47.950 

53.400 

55,600 

20,650 

33,200 

25,550 

38,650 

32,350 
49.000  _ 

38.400 

44.400 

48.800 

— 
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Prototype  Per  Unit  Cost  Schedule— Continued 


‘Steamboat 

Detached  and  semidetached . 

Row  dwellings....™...—..... . . . 

Walkup . . 

Elevator-structure  . 

‘Kaibito: 

Detached  and  semidetached . 

Row  dwellings.—...— . . . . . 

Walkup  — _ —....... . 

Elevator-structure . . 

California: 

Los  Angeles: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . 

Elevator-structure  . . 

Bakersfield: 

Detached  and  semidetached . . . 

Row  dwellings™— — — . . 

Walkup . . 

Elevator-structure . . . . 

Inyokem: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Elevator-structure . . 

Lancaster 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . . 

Elevator-structure . . 

‘Lone  Pine: 

Detached  and  semidetached . 

Row  dwellings™— . . 

Walkup . . 

Elevator-structure . 

Mojave: 

Detached  and  semidetached . 

Row  dwellings . . . . 

Walkup . . 

Elevator-structure . . 

Ojai: 

Detached  and  semidetached . . . 

Row  dwellings.™™™—™ . 

Walkup . . 

Elevator-structure  — . . . . . 

Oxnard: 

Detached  and  semidetached . . . 

Row  dwellings _ ... . . . . 

Walkup . . 

Elevator-structure  . . . „ . 

Paso  Robles: 

Detached  and  semidetached . 

Row  dwellings . . . 

Walkup . . . 

Elevator-structure™—™—™......™ . 

Piru: 

Detached  and  semidetached..............™ . 

Row  dwellings....—— . 

Walkup _ — ™— . . . 

Elevator-structure  — — . . . . 

Ridgecrest 

Detached  and  semidetached...™. . 

Row  dwellings . . . . . 

Walkup . „ . . . 

Elevator-structure  . . . „ . 

San  Bernardino: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup _ _ _ _ _ 

Elevator-structure — .... . . 

Victorville: 

Detached  and  semidetached . . . 

Row  dweRings . . 

Walkup . . . . 

Elevator-structure ....— ™..........— ............. 

Santa  Barbara: 

Detached  and  semidetached . 

Row  dwellings.. . . . . . . . 

Walkup _ _ _ 

Elevator-structure  . . . . . . 

Arrowhead: 

Detached  and  semidetached. . . . . 

Row  dwellings . . . 

Walkup . . 

Elevator-structure™™™™..—™......——™— 

Santa  Maria: 

Detached  and  semidetached . . . 

Row  dwellings . . 

Walkup . . . . . 


27.700 

26,100 

22,500 

32.900 

30,650 

28,600 

24.900 

32.900 


23.700 

23.150 

21.650 

35.200 

23.350 
22,800 

21.350 
35,050 

24,500 

24.100 

22.350 

36.300 

23.750 

23.200 

21.850 

35.250 

25.650 

24.450 

23.300 

40.450 

24.350 

23.850 

22.250 
36,050 

22,050 

21.650 

20.200 

33,400 

23.300 

22.750 

21.300 
35,050 

23.200 

22.700 

21.250 
36,000 

22,050 

21,650 

20.200 

33,400 

22,750 

22,200 

20.700 

36.150 

23.300 

22.750 

21.350 
35,050 

23,850 

23.450 

23.100 

35.300 

23.700 
23,100 

21.750 

35.250 

24,200 

23,850 

23,450 

35,550 

23,850 

23.250 
21,800 


Number  of  bedrooms 


1 

2 

3 

4 

5 

6 

33,300 

41,200 

49,000 

59,000 

65,550 

68,750 

31,500 

39,100 

46,550 

55,650 

62,200 

64.850 

28,200 

35,550 

42,100 

48,550 

53,450 

56,350 

38,000 

48,050  .. 

36,750 

45,500 

54,150 

65,200 

72,500 

75,950 

34,850 

43,200 

51,450 

61,500 

68.800 

71,650 

31,100 

39,300 

46,550 

53,650 

59,050 

62,250 

38,000  48,050 


28,200 

35,050 

41,900 

50,300 

56,250 

58,750 

28,100 

34,500 

41,100 

49,550 

55,150 

57,500 

27,200 

34,000 

40,400 

46,550 

51,400 

54,000 

41,000 

51,700  ... 

27,850 

34,650 

41,400 

49,650 

55,500 

58,050 

27,700 

34,050 

40,500 

48,850 

54,400 

56,750 

26,850 

33,500 

39,800 

45,850 

50,650 

53,250 

40,750 

51,450  ... 

29,150 

36,250 

43,100 

52,000 

58,200 

60,900 

29,200 

35,700 

42,700 

51,350 

57,100 

59,700 

28,000 

35,150 

41,650 

48,050 

.52,900 

55,600 

42,400 

53,450 

28,600 

35,300 

42,100 

50,700 

56,650 

59,400 

28,200 

34,750 

41,450 

49,750 

55,200 

57,800 

27,350 

34,200 

40,500 

47,050 

51,700 

54,300 

41,200 

52,050  ... 

31,950 

40,400 

47,750 

55,300 

60.900 

64,050 

30,500 

38,550 

45,550 

52,800 

58,150 

61,150 

29,050 

36,700 

43,400 

50,250 

55,350 

58,250 

46,950 

59,400  ... 

28,950 

36,000 

42,850 

51,650 

57,650 

60,150 

28,850 

35,450 

42.500 

51,050 

56,800 

59,300 

27,800 

34,900 

41,200 

47,500 

52,550 

55,100 

42,000 

53,100  ... 

26,400 

32,950 

39,150 

47,050 

52,600 

54,950 

26,309 

32,400 

38.600 

46,350 

51,700 

54,050 

25,350 

31,900 

37,950 

43,850 

48,050 

50,700 

38,900 

48,950 

27,850 

34,650 

41,200 

49,550 

55,350 

58,100 

27,650 

34,050 

40,500 

48,750 

54,300 

56,550 

26,650 

33,500 

39,650 

45,800 

50,800 

53,150 

40,750 

51,450  .. 

27,750 

34,350 

40,950 

49,100 

55,000 

57,700 

27,650 

33,800 

40,600 

48.400 

54,200 

56,450 

26,500 

33,300 

39,300 

45,300 

50,150 

52,550 

41,950 

53,050  .. 

26,400 

32,950 

39,150 

47,050 

52,600 

54,950 

26,300 

32,400 

38,600 

46,350 

51,700 

54,050 

25,350 

31,900 

37.950 

43,850 

48,050 

50,700 

38,900 

48,950  .. 

27,100 

33,700 

40,050 

48,500 

53,950 

56,500 

26,950 

33,100 

39,400 

47,400 

52,800 

55,050 

25,950 

32,600 

38,650 

44,600 

49,100 

51,600 

42,200 

53,200  .. 

27,850 

34,650 

41,200 

49,550 

55,350 

58,100 

27,650 

34,050 

40,500 

48,750 

54,300 

56,550 

26,850 

33,500 

39,800 

45,850 

50,650 

53,250 

40,750 

51,450  . 

28,500 

35,300 

42,200 

50,650 

56,450 

59,050 

28,000 

34,750 

41,500 

49,800 

55,550 

58,050 

27,600 

34,200 

40,950 

49,100 

54,800 

57,250 

41,050 

52,050  .. 

28,550 

35,300 

41,950 

50,650 

56,450 

59,150 

28,300 

34,750 

41,300 

49,750 

55,400 

57,600 

27,200 

34,200 

40,300 

46,900 

51,550 

54,250 

41,200 

52,050 

29,100 

36,000 

42,950 

51,750 

57.650 

60,200 

28,650 

35,450 

42,250 

50,950 

56,650 

59,300 

28,150 

34,900 

41,600 

50,150 

55,800 

58,300 

41,850 

53,100  . 

26,550 

35,300 

42,050 

50,450 

56,500 

59,250 

28,400 

34,750 

41,700 

49,750 

55.750 

57,950 

27,250 

34,200 

40.400 

46,550 

51,600 

54.050 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 

0  1  2  3  4  5  6 


Elevator-structure . . . ..... _ ... _ ... _ ........ _ ....... _ _..... - - - - -  36.000  41,950  53.050  _ _ .... _ _ ...... _ ; _ _ 

Barstow: 

Detached  and  semidetached  ... - ..... - - - - -  23,950  28,650  35,500  42,500  50,950  56,800  59,350 

Row  dwellings - 23,550  28,150  35,000  41,800  50.100  55,900  58,400 

Walkup -  23,250  27,800  34,450  41.250  49,450  55,150  57,650 

Elevator-structure . . . . . .  35.550  41,350  52,400  _ _ _ 

Tehachapi: 

Detached  and  semidetached . 23,850  28,550  35,300  42.050  50.450  56,500  59.250 

Row  dwellings . 23,250  28,400  34,750  41,700  49,750  55,750  57,950 

Walkup - 21.800  27,250  34,200  40,400  46.550  51.600  54.050 

Elevator-structure . . . . . . .  36,000  41,950  53,050  _ _ _ _ 

Big  Bear: 

Detached  and  semidetached _ 24,200  29,100  36.000  42.950  51,750  57,650  60.200 

Row  dwellings . 23,850  28.650  35,450  42,250  50,950  56,650  59.300 

Walkup - 23,450  28,150  34,900  41,650  50,150  55,850  58,350 

Elevator-structure . . . . . . . . . . . . .  35,950  41.850  53,100  _ _ 

Ventura: 

Detached  and  semidetached . 23,300  27,850  34,650  41,200  49.550  55.350  58.100 

Row  dwellings....;. — - 22,750  27,650  34.050  40.500  48,750  54,300  56.550 

Walkup - 21,350  26,850  33,500  39,800  45,850  50,650  53,250 

Elevator-structure . . . . . . . . . . .  35,050  40,750  51,450  _ _ 

Santa  Ana: 

Detached  and  semidetached _  23,750  28,350  35,050  41,850  50,450  56,050  58.850 

Row  dwellings . 23,250  28,150  34,500  41,300  49,650  55,350  57,600 

Walkup - 21,750  26,950  34,000  40,100  46,550  51,250  53,650 

Elevator  structure . . . . . . . . .  35,300  40,850  51,700  _ 

Desert  Center: 

Detached  and  semidetached - - - 26,300  31,550  39,100  .  46,700  56.200  62,600  65,700 

Row  dwellings - 25.900  31,000  38,500  45,950  55.250  61,600  64,600 

Walkup - 25,500  30.600  37,850  45,250  54,400  60,650  63,650 

Elevator-structure . . . . 39.000  45.600  57,600  _ _ 

Needles: 

Detached  and  semidetached _  23,450  28,100  34.900  41,350  49,800  55,450  58.150 

Row  dwellings - 23,100  27,650  34,350  40,700  49,050  54.550  57.250 

Walkup . 20.700  24,800  30.800  36.450  43,950  49,000  51,350 

Elevator-structure . . ... _ _ _ _ _ _ _ _ _  30,700  35,850  45.400  _ _ 

Sacramento: 

Detached  and  semidetached - 21,750  26,050  32,250  38,250  46,150  51,350  53.800 

Row  dwellings . . . — .' - - -  20,100  24,250  29.900  35,650  42.850  47,800  49.800 

Walkup - 17.000  21,300  27,050  31,750  36.850  40,650  42,600 

Elevator-structure _ _ _ _ _ _ _ _  34,800  40,500  51,050  _ 

*Ft.  Bidwell: 

Detached  and  semidetached..... - - -  33,400  40,150  49,800  54,450  60,300  63,950  65,450 

Row  dwellings - ... - - -  31,700  38,100  47,350  51,750  57,200  59,450  61,700 

Walkup - 28,700  34,550  42,900  46,800  51,850  53,900  56.000 

Elevator-structure _ ... _ _ _ _ _ ...... _ ...... _  38,700  44,750  56,450  _ _ _ . 

Placerville: 

Detached  and  semidetached -  21,900  26,200  32,650  38,750  46,700  51,950  54,300 

Row  dwellings - 20,250  24,450  30,250  36,150  43,300  48,350  50,400 

Walkup... - 17,600  21,900  27,900  32,850  38,050  41,900  43,900 

Elevator-structure . . . . . ....  35,100  41,000  51,700  _ _ _ 

Redding: 

Detached  and  semidetached _ 21,700  26,100  32,250  38,500  46.300  51,400  53.800 

Row  dwellings - 20,050  24,250  29,900  35,600  42,700  47,650  49,800 

Walkup . 17.350  21,600  27,550  32,400  37,500  41,300  43,250 

Elevator-structure . . . . . ........ . . .  34,650  40.500  51,050  _ _ _ 

‘SusanvWe: 

Detached  and  semidetached . 32,800  39,500  49,100  55,400  62.200  66,000  69,100 

Row  dwellings - 31,150  37,550  46,500  52,750  58,700  62.650  65,400 

Walkup - 28.150  34,050  42,130  47,700  53.100  56,750  59.400 

Elevator-structure _ _ _ _ _ _  38,600  44.6S0  56,500  _ ,  _ _ 

Yreka: 

Detached  and  semidetached - 21,850  26,300  32,500  38.650  46,550  51,850  54,100 

Row  dwellings - 20,150  24,350  30,050  35,600  43,150  47,900  50,150 

Walkup -  17,500  21,750  27,700  32,600  37,750  41,600  43,650 

Elevator-structure . . . . . . . . . .  34,900  40,650  51.300  _ _ 

South  Lake  Tahoe: 

Detached  and  semidetached..... - -  22,400  26,950  33,350  39,550  47,700  53,200  55,600 

Row  dwellings - - - 20.650  24,900  30.900  36,750  44.250  49,250  51,450 

Walkup - 17,900  22,450  28.450  33,400  38,800  42,700  44.800 

Elevator-structure . .... . ........... _ _ _ _ _ _ _ _ _ _ _  37,050  43,000  54.200  _ _ _  ,  _ 

San  Francisco: 

Detached  and  semidetached - - - 27.850  33.600  41,600  49,500  59,600  66.300  69,250 

Row  dwellings . 26,550  32,000  39,400  47,000  56,350  62,800  65,650 

Walkup -  23.500  29.350  37,050  43.800  50.800  55,950  58,550 

Elevator-structure _ _ _ _ _ _  41,300  47,950  60,500  _ 

Eureka: 

Detached  and  semidetached - - 1 _  28,700  34,400  42,550  50,700  61,100  68,050  71,150 

Row  dwellings - 21,050  25,500  31.300  37,400  44.800  50,050  52.200 

Walkup . 19,350  24.000  30,400  35,850  41.650  45,800  47,950 

Elevator-structure _ _ _ _ _ _ _ _ _ _ _  31,500  36,500  46,100  _ _ _ _ _ 

Santa  Rosa: 

Detached  and  semidetached _ _ _  26,550  31.800  39,300  46,800  56,400  62,900  65,750 

Row  dwellings - ... -  20,700  25,050  30,750  36,750  44,000  49,200  51.350 

Walkup - - - ... — -  19,050  23,600  29,900  35,250  40,950  45,050  47.200 

Elevator-structure _ _ _ _ _  30.950  35,900  45,250  _ 

Fresno: 

Detached  and  semidetached - 21,900  26,000  32,350  38,450  46,400  51,550  54,050 

Row  dwellings - - 19.750  23.950  29.500  35.150  42.200  47,050  49,200 

Walkup - 18.150  22,550  28,600  33,650  39.050  42,950  45,100 


I 


Federal  Register  /  Vol.  46,  No.  124  /  Monday,  June  29,  1981  /  Rules  and  Regulations 


Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 


Elevator-structure ...... . . 

’Grindstone: 

Detached  and  semidetached . _. . . 

Row  dwellings _ _ _ _ _ _ ......... 

Walkup . . . . . . 

Elevator-structure _ _ 

"Hoopa: 

Detached  and  semidetached . . . 

Row  dwellings _ _ _ _ 

Walkup . . — 

Elevator-structure . . — _ 

'Tule  River; 

Detached  and  semidetached . — 

Row  dwellings _ _ _ ...... _ _ 

Walkup _ _ _ 

Elevator-structure . . . . 

Modesto; 

Detached  and  semidetached.......... — ...... 

Row  dwellings _ ..... 

Elevator-structure _ _ _ ........ 

Oakland-Marin: 

Detached  and  semidetached . — 

Row  dwellings... . . . . . . 

Walkup.... . . . . . . 

Elevator-structure . . .............. 

San  Jose: 

Detached  and  semidetached . . 

Row  dwellings _ — _ * _ 

Walkup _ _ _ _ 

Elevator-structure .... _ ..... _ ..... 

Santa  Cruz: 

Detached  and  semidetached _ _ _ _ 

Row  dwellings _ ...... _ ... _ _ _ _ 

Walkup . . . . . . 

Elevator-structure..... . . . . 

San  Diego: 

Detached  and  semidetached. . . 

Row  dwellings  ........ _ 

Walkup _ _ _ _ _ 

Elevator-structure.™ . . . . . . ..._.. 

El  Cajon: 

Detached  and  semidetached . 

Row  dwellings.™ _ _ _ _ _ _ 

Walkup . . . . . . . . . . 

Elevator-structure . . . . . 

"Barona: 

Detached  and  semidetached . . 

Row  dwellings . . . . . 

Walkup . . . . 

Elevator-structure _ _ 

*Campo: 

Detached  and  semidetached . 

Row  dwellings . . . . . . . . . . 

Walkup _ ; — . - . , . 

Elevator-structure _ 

•Hornogo: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ 

Walkup _ _ 

Elevator-structure 

•Torres-Martinez: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ ... 

Walkup _ _ _ _ _ 

Elevator-structure _ _ _ _ 

•Chemehueui: 

Detached  and  semidetached . 

Row  dwellings..™™ _ _ _ ..... _ _ .... 

Walkup.™ . . . . . 

Elevator-structure™ _ _ 

•Santa  Ynez: 

Detached  and  semidetached . . 

Row  dwellings _ _ _ _ 

Walkup.™. _ _ _ _ 

Elevator-structure... _ _ _ _ _ 

•Rincon: 

Detached  and  semidetached . . . . 

Row  dwellings . . . . . . . 

Walkup _ _ _ ; _ 

Elevator-structure .......... . . . . 

*  Pala: 

Detached  and  semidetached . . . 

Row  dwellings  . . . 

Walkup _ _ 

Elevator-structure.....™™...........™...™.......™. 

Hawaii: 

Honolulu: 

Detached  and  semidetached _ _ 

Row  dwellings _ _ _ _ _ 


0 

1 

2 

3 

4  - 

5 

6 

33,250 

38,700 

48,950  . 

29,450 

35,550 

44,100 

49,900 

55,700 

59,350 

62,050 

28,150 

33,850 

42,050 

47,400 

53,000 

56,400 

58,950 

25,400 

33  000 

30,700 

38,150 

38,050 
48,200  . 

42,950 

47,800 

51,050 

53,500 

30,150 

36,250 

45,050 

49,000 

54,350 

56,500 

59,050 

28,550 

34,400 

42,650 

46,550 

51,700 

53,500 

55,650 

25,900 

32,250 

31,150 

37,300 

38,600 
47,100  . 

42,100 

46,600 

48,400 

50,350 

30,950 

37,200 

46,200 

50,250 

55,750 

58,000 

60,600 

29,300 

35,300 

43,750 

47,750 

53,000 

54,850 

57,050 

26,550 

33,050 

31,950 

38,200 

39,550 
48,300  . 

43,200 

47,800 

49,650 

51,650 

22,350 

27,050 

33,250 

39,550 

47,700 

53,000 

55,550 

21,150 

25,550 

31,550 

37,600 

45,100 

50,200 

52,750 

18,500 

30,250 

23,000 

35,050 

29,150 
44,200  . 

34,250 

39,700 

43,950 

45,700 

24,900 

29,950 

36,850 

43,850 

52,800 

58,800 

61,500 

22,800 

27,300 

33,700 

40,250 

48,350 

63,900 

56,400 

20,900 

33,650 

25,750 

39,150 

32,600 
49,300  .... 

38,500 

44,800 

49,100 

51,650 

23,550 

28,250 

35,000 

41,750 

50,200 

56,000 

58,500 

21,950 

26,650 

32,700 

39,050 

46,800 

52,250 

54,500 

20,250 

31,800 

25,100 

36,850 

31,800 
46,500  .... 

37,500 

43,550 

47,850 

50,150 

28,800 

34,550 

42,750 

50,900 

61,350 

68,350 

71,450 

21,100 

25,600 

31,400 

37,550 

45,000 

50,300 

52,400 

19,450 

31,600 

24,100 

36,600 

30,500 
46,300  .... 

36,000 

41,800 

46,000 

48,150 

23,000 

27,650 

34,250 

40,650 

48,950 

54,550 

56,950 

21,000 

25,300 

31,250 

37,050 

44,550 

49,800 

52,150 

19,550 

35,300 

24,450 

41,100 

31,100 
52,000  .... 

36,550 

42,300 

46,600 

48,900 

23,000 

27,650 

34,250 

40,650 

48,950 

54,550 

56,950 

21,000 

25,300 

31,250 

37,050 

44,550 

49,800 

52,150 

19,950 

35,300 

25.100 

41.100 

31,850 
52,000  .... 

37,600 

43,600 

47,900 

50,250 

17,250 

21,600 

33,100 

40,700 

48,900 

54,650 

57,050 

16,200 

20,300 

31,100 

38,150 

45,750 

51,150 

51,950 

15,100 

27,850 

19,750 

32,550 

31,100 
41,250  ... 

37,950 

43,950 

48,250 

50,700 

15,450 

19,350 

33,400 

41,100 

49,400 

55,150 

57,600 

14,550 

18,200 

31,350 

38,550 

46,250 

51,650 

52,450 

13,550 

17,850 

31,500 

38,550 

44,600 

48,950 

51,500 

28,100 

32,800 

39,550  ... 

— 

16,500 

20,700 

31,750 

39,150 

46,950 

52,400 

54,750 

15,550 

19,600 

29,850 

36.800 

44,050 

49,300 

49,950 

14.350 

28.350 

18,800 

33,100 

29.700 
41,950  ... 

36,250 

42,000 

46,050 

48,350 

23,550 

28,250 

35,100 

41,900 

50.450 

56,100 

58,850 

22,400 

26,850 

32,950 

39,400 

47,500 

52,750 

55,150 

21,100 

30,600 

26,100 

35,700 

32,950 
45,250  ... 

39,200 

45,350 

49,700 

52,100 

24,200 

29,400 

36,150 

42,900 

51,850 

57,650 

60,400 

23,050 

27,850 

33,950 

40,500 

49,000 

54,350 

56,700 

22,650 

32,150 

27,450 

37,500 

33,750 
47,550  ... 

40.100 

48,400 

53,900 

56,400 

24,150 

29,000 

35,700 

42,450 

51,200 

57;050 

59,750 

24,000 

28,850 

31,950 

39,600 

51,050 

56,900 

59,600 

21,300 

29,900 

25,600 

34,950 

31.750 
44,250  ... 

37,750 

45,650 

50,750 

53,200 

17,500 

21,200 

32.500 

39,950 

47,850 

63,500 

55,850 

16,550 

19,950 

30,500 

37,500 

44,950 

50,350 

50,950 

15,400 

19,400 

30,500 

37,350 

43,250 

47,400 

49,800 

28,400 

33,200 

42,000  ... 

16,350 

20,550 

31,500 

38,850 

48,550 

51,950 

54,300 

15,400 

19,450 

29,600 

36,500 

43,700 

48,900 

49,550 

14,250 

29,000 

18,650 

33,900 

29,450 
42,950  ... 

35,950 

41,650 

45,700 

47,950 

30,000 

36,500 

45,050 

53,550 

69.500 

71,850 

75,150 

29,150 

34,900 

43,250 

51,350 

62,000 

69,050 

72,100 

33497 
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Prototype  Per  Unit  Cost  Schedule— Continued 

Number  ol  bedrooms 

0  1  2  3  4  5 


. . .  27,250 

33,950 

43.050 

50.950 

58,900 

65,000 

68,150 

.  48,450 

56,450 

71,500  .. 

HHo: 

40,150 

49,550 

59,000 

71,000 

78,900 

82,850 

38,500 

47,500 

56,400 

68,050 

75,850 

79,250 

.  30,100 

37,350 

47,400 

56,100 

65,000 

71,400 

75,000 

.  53,450 

61,300 

78,500  . 

Kauai: 

. . - .  . ■ .  34,750 

42,400 

51,850 

61,900 

74,800 

82,900 

86,850 

. . .  33,450 

40,350 

50.000 

59,150 

71,400 

79,850 

83,300 

. . . . . . .  30,700 

38,150 

48,350 

57200 

66,350 

73,050 

76,600 

. _ .  54,700 

63,450 

80,300  . 

Kono: 

. . . .  33,850 

41,100 

50,550 

60250 

72.600 

80,700 

84.350 

. . . .  32,550 

39250 

48,550 

57,550 

69,550 

77,650 

80.900 

. ‘ . . .  30,700 

38,150 

48,350 

57200 

66,350 

73,050 

76,600 

.  54,700 

63,450 

80,300  . 

Maui: 

39,900 

49,000 

58,550 

70,500 

78,400 

82,150 

_ _ _ _  31,650 

38250 

47.350 

56,050 

67,650 

75.450 

78,900 

. .  29,900 

37,150 

47,200 

55,500 

64.400 

71,000 

74,450 

. . . . .  53,100 

61,750 

78,100  . 

Guam: 

.  27.700 

33,400 

41250 

49.000 

59.200 

65.850 

69,000 

.  26,600 

31,900 

39,600 

47,000 

57,000 

63,050 

66.000 

. - . .  25.000 

30.950 

39,300 

46.500 

53.950 

59,150 

62250 

51,800 

65,550 

Nevada: 

Reno: 

26,150 

32,500 

38.600 

46,600 

51.750 

54250 

. . . . .  20,400 

24,800 

30,600 

36.300 

43,800 

49.050 

51.000 

.  19,300 

23,650 

30,450 

35.950 

41,650 

46,050 

48,000 

. . . . .  .  37,000 

43.150 

54,500 

Las  Vegas: 

27,100 

33.850 

40200 

48.150 

53.850 

56.400 

. . . .  .  21.550 

26,000 

31.950 

37,950 

46,000 

51250 

53.600 

. . . .  20,200 

25,000 

31.750 

37.450 

43.550 

47250 

50,150 

. .  38,200 

44,350 

55,950 

•Elko: 

. . . . _ . . . . .  30,300 

36,400 

40,450 

47,350 

56,600 

62,750 

65.700 

. . . . . . . . . .  28250 

34.600 

38,450 

45.000 

53,750 

59.650 

62,400 

.  26,400 

31,700 

35,300 

41,300 

49.300 

54,750 

57250 

•FaHon: 

.  30.300 

36,400 

40,450 

47,350 

56,600 

62,750 

65,700 

. . .  28,800 

34,600 

38,450 

45.000 

53.750 

59,650 

62,400 

Walkup 

. . .  26,400 

31.700 

35.300 

41.300 

49,300 

54,750 

57250 

•  Gardnerville: 

.  30.300 

36,400 

37,250 

43,800 

52,400 

57,900 

60,700 

34.600 

38,450 

45.000 

53,750 

59,650 

62,400 

WaHtup  ,  "  -  -  - 

.  25250 

30.950 

34,350 

40250 

48,050 

53,350 

55.800 

Elevator-structure . 

— 

— 

— 

— 

— 

REGION  X 


Anchorage: 

29,450 

35.700 

44,000 

52,550 

63.000 

70.100 

73,450 

29,000 

35.100 

43,250 

51,450 

62200 

69.100 

72,150 

26,650 

33250 

41,950 

49.800 

57,650 

63.400 

66,750 

45,550 

53200 

67250  .. 

Fairbanks: 

31,500 

37.950 

46,700 

55.950 

67,250 

74,650 

78,300 

31,000 

37,450 

46,050 

54,700 

66.250 

73,600 

76,950 

Waffeup  .....7 . . . .  . . - .  - . - 

28,300 

35,350 

44,750 

52,900 

61.400 

67,650 

71,200 

48,300 

56,150 

70,950  .. 

Juneau: 

26,500 

34,500 

42,400 

50,800 

60.900 

67.850 

71,050 

28.100 

34,000 

42,000 

50,050 

60,400 

67.050 

70,100 

Walkup  ..,.,7. . , . .  . . . .  -  .  . 

26,650 

33250 

42.250 

49,800 

57,650 

63,600 

66,750 

44.100 

51.400 

64,800  .. 

Ketchikan: 

28,350 

34.400 

42,300 

50.600 

60.500 

67,600 

70,700 

27,800 

33,750 

41,650 

49,400 

59.700 

66,250 

69,400 

Walkup...™...... . . . 

26,700 

44,650 

33,300 

51.900 

42,300 
65,550  . 

50,000 

57.750 

63,750 

67,050 

Sitka: 

28,500 

34,450 

42,450 

50,800 

60,900 

67,850 

71,000 

28.100 

33,900 

41,800 

49,550 

59,950 

66.600 

69,750 

27,050 

33,800 

42,750 

50,750 

58,600 

64,450 

67,650 

46.000 

53,500 

67,650  . 

Kenai: 

32.250 

39,050 

48200 

57,350 

68,750 

77,000 

80,250 

•Yakutat 

Detached  and  semidetached . 

32,250 

39,050 

48,200 

57,350 

68,750 

77,000 

80,250 

Row  dwellings 


V 
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Prototype  Per  Unit  Cost  Schedule— Continued 

_ 

Number  of  bedrooms 

1 

1 

0 

2 

3 

4 

5 

1 

I  Walkup . .  1 

1  'Fort  Yukon: 

$ 

.  45,000 

54,550 

67,500 

80,300 

97,900  .. .. 

1 

1  Walkup .  I 

I  ’Galena: 

1 

1  Detached  and  semidetached . 

.  48,350 

58,750 

72,500 

86,400 

105,200  . 

■  Walkup .  ■ 

1  ’Coastal  Area  N  of  Aleutians: 

1 

.  54,450 

66,200 

81,750 

97,200 

B  Rowdwellinas . 

.  1 

■  Walkup . . .  1 

1  *Tok  Junction: 

f 

.  41,850 

50,850 

62,650 

74,650 

. 

■  Walkup . .  1 

1  'Barter  Isl.  N.  Coastal  Area: 

■  Detached  and  semidetached . 

.  56.050 

68,100 

84,100 

100,150 

1  Row  dwellinos . 

1 

■  Walkup . . .  1 

H  Elevator-structure .  1 

■  ’Inland  Area  N  of  Aleutians: 

. 

75,550 

93,350 

111,150 

1 

■  Rowdwellinas . 

.  1 

■  Walkup .  1 

■  Elevator-structure .  1 

■  Idaho: 

■  Boise: 

■  Detached  and  semidetached . 

_ ~ _ 

- - - - -  23,350 

28,150 

34,500 

41,400 

49,750 

55,200 

58,000 

■  Row  dwellings . . 

. . . . .  21,250 

25,650 

31,550 

37,750 

45,450 

50,550 

53,000 

■  Walkup . 

- - - - - -  19.750 

24,600 

31,300 

36,950 

42,550 

47,100 

49,250 

■  Elevator-structure . 

.  29.850 

34,800 

43,950 

■  Idaho  Falls: 

■  Detached  and  semidetached . 

.  24,000 

29,350 

35,900 

42,950 

51,650 

57,300 

60,050 

■  Row  dwellings . . . . . . 

.  21.950 

26,750 

32,800 

39,150 

47,200 

52,550 

56,050 

Walkup . 

. . . 

. . . . -  20.650 

25,550 

32,400 

38,400 

44,150 

49,000 

51,300 

Elevator- structure . 

.  31,100 

35,950 

45,650 

McCall: 

Detached  and  semidetached . 

. 

.  24,350 

29,550 

36,100 

43.350 

52,000 

57,850 

60,700 

Row  dwellings . 

. . . 

.  22,400 

26,900 

32,950 

39,550 

47,600 

5,000 

55,500 

Walkup . 

.  .. 

.  20,850 

25,850 

32,650 

38,550 

44,650 

49,400 

51,700 

Elevator-structure . 

. .  31  250 

36,200 

46,050 

Pocatello: 

Detached  and  semidetacned . 

_ _ _ 

_ _ _ _ _ _ _ _ ...  25,500 

31,150 

38,200 

45,700 

55,000 

61,000 

64,000 

Row  dwellings . . . . . 

.  23,500 

28.500 

34,900 

41,700 

50,100 

55,900 

58,550 

Walkup . 

. . . . 

.  21,650 

27,300 

34,400 

40,900 

47,100 

52,200 

54,700 

Elevator-structure . 

.  33  050 

38,350 

48,500 

Twin  FaHs: 

Detached  and  semidetached . 

- - -  25,400 

30,750 

37,850 

45,300 

54,650 

60,700 

63,650 

Row  dwellings . 

.  23,200 

28,250 

34,650 

37,750 

49,700 

55,450 

58,150 

Walkup  . 

.  21,600 

26,900 

34,250 

40,500 

46,700 

51,700 

54,200 

Elevator-structure . 

.  32  800 

38,200 

48,150 

Lewiston: 

■  Detached  and  semidetached . 

. . 

. . .  24,850 

30,150 

37,300 

44,150 

53,450 

59,500 

62,250 

Row  dwellings . 

. .... . 

.  22,850 

27,600 

34,200 

40,450 

48,750 

54,350 

56,900 

Walkup . 

.  19,650 

24,300 

31,000 

36,450 

42,150 

46,550 

49,000 

Elevator-structure  . 

.  30,700 

35,900 

45,150 

'Coeur  D'Alene: 

Detached  and  semidetached . 

.  26,300 

31,800 

39,300 

46,750 

56,400 

62,750 

65,600 

Row  dwellings . 

.  24,650 

29,950 

36,850 

43,700 

53,000 

58,700 

61,600 

Walkup . 

26,750 

34,300 

40,250 

46,500 

51,350 

53,900 

Elevator-structure  . 

38,350 

Oregon: 

Portland: 

1  Detached  and  semidetached 

. .  24,000 

28,850 

35,650 

42.650 

51,250 

56,900 

59,650 

-  22,400 

27,200 

33,650 

39,750 

48,050 

53,350 

55,700 

1  Walkup  .  . 

. . . .  21,100 

26,450 

33,450 

39,450 

45,900 

50,450 

53,050 

1  Elevator-structure 

.  30  500 

35,100 

1  Pendleton: 

1  Detached  and  semidetached 

-  24.500 

29,450 

36,350 

43,650 

52,350 

58,100 

61,000 

1  Row  dwellings . 

30,650 

37,750 

44,600 

54,100 

60,000 

62,650 

27,150 

34,300 

40,400 

47,100 

51,750 

54,400 

1  Elevator-structure . 

.  33  250 

38,450 

48,750 

1  'Mission: 

I  Detached  and  semidetached . 

.  27,350 

32,900 

40,500 

48,650 

58,400 

64,850 

67,950 

31,200 

38,450 

45,450 

55,000 

61,150 

63,850 

1  Walkup  . 

.  24,100 

30,150 

38,200 

45,000 

52,400 

57,650 

60,600 

1  Elevator-structure . 

1  Ontario: 

. 

Detached  and  semidetached . 

-  25,450 

30,800 

37,750 

45,450 

54,450 

60,650 

63,600 

^ow  dwelling* . . . 

-  24,200 

29,050 

35,750 

42,500 

51,450 

57,350 

60,100 

. — . 

. . .  22,700 

28,300 

35,650 

42,350 

48,700 

53,950 

56,500 

Elevator-structure . 

.  31,850 

37,000 

47,100 

* 

_ 

0\ 


Prototype  Per  Unit  Cost  Schedule— Continued 


Bend: 

Detached  and  semidetached. 

Row  dwellings _ _ _ 

Walkup . 

Elevator-structure ............ _ 

•Warm  Springs: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup _ _ _ ................ 

Elevator-structure . 

Coos  Bay: 

Detached  and  semidetached . 

Row  dwellings . 

Walkup . . . . 

Elevator-structure . . 

Eugene: 

Detached  and  semidetached. 

Row  dwellings . 

Walkup . . . . . . 

Elevator-structure . . 

Medford: 

Detached  and  semidetached . 

Row  dwellings . . 

Walkup . . . 

Elevator-structure . 

West  Salem: 

Detached  and  semidetached. 

Row  dwellings . . 

Walkup . . . 

Elevator-structure..................... 

Washington: 

Seattle: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . . 

Elevator-structure _ _ _ _ _ 

Port  Angeles: 

Detached  and  semidetached.. 

Row  dwellings . . . . ....... 

Walkup _ ... _ 

Elevator-structure .......... _ _ _ 

•Tahola: 

Detached  and  semidetached.. 

Row  dwellings . . 

Walkup . . . 

Elevator-structure . . . . 

Longview: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup . . 

Elevator-structure . . . . 

Aberdeen: 

Detached  and  semidetached.. 

Row  dwellings . 

Walkup _ _ _ _ ............ _ ...... _ 

Elevator-structure . . . . 

Bellingham: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup . . 

Elevator-structure . 

Olympia: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup . . . 

Elevator-structure . 

Yakima: 

Detached  and  semidetached... 

Row  dwellings . 

Walkup . 

Elevator-structure . 

'Nespellem: 

Detached  and  semidetached..., 

Row  dwellings . . 

Walkup . 

Elevator-structure . 

Spokane: 

Detached  and  semidetached.... 

Row  dwellings . 

Walkup . 

Elevator-structure . . . . 

Cheney: 

Detached  and  semidetached  ... 

Row  dwellings . 

Walkup . 

Elevator-structure . . . 

Kennewick: 

Detached  and  semidetached.... 
Row  dwellings ............................. 

Walkup . . 


Number  of  bedrooms 


0 

1 

2 

3 

4 

5 

6 

23.350 

41,600 

38.650 

37,700 

49,950 

55,350 

58,100 

20^300 

30,500 

31,900 

44,500 

46,700 

52.000 

54,200 

35,100 

43,900 

48,050 

50,600 

25.600 

23,850 

30,800 

29,000 

37,950 

35,800 

45,500 

42,300 

54,650 

51.200 

60.650 

56,900 

— 

63,550 

59,450 

35,550 

41,900 

48,800 

53,650 

56,450 

23.400 

22,850 

21,750 

31,200 

28,400 

27,650 

27,100 

36,150 

34,850 

34,350 

34.300 

45,500 

42,050 

40,450 

40,600 

50,250 

49,050 

47,350 

55,900 

54,450 

52,000 

58,500 

56,800 

54,600 

22,400 

20.850 
19,450 

29.850 

27,050 

25,450 

23,100 

34,500 

33,350 

31,450 

30,950 

43,750 

40,050 

37,200 

36,400 

47.900 

44.900 
42,500 

53,300 

49.900 

46.700 

55,800 

52,100 

49,150 

22,800 

22,000 

20,750 

30,050 

27,300 

26,550 

25,700 

34,750 

33,650 

32,850 

32,750 

44,150 

40,450 

38,950 

38,400 

45,900 

47,100 

44,750 

54,000 

52.350 

49.350 

56.400 

54.500 

52,050 

22,950 

21,500 

20,300 

30,550 

27,900 

26,200 

25,150 

35,650 

34,150 

32,400 

31,800 

44,850 

41,150 

38,200 

37,550 

49,350 

46,300 

43,800 

54,750 

51,400 

57.400 

53,650 

— 

... 

48,050 

50,600 

22,950 

27,750 

34,100 

40,700 

48,850 

54,250 

56,950 

— 

20,650 

30,400 

26.90U 

25,050 

35,300 

33,000 

30,850 

44,500 

39,400 

36,750 

47.300 

44,150 

52,500 

49,000 

55,100 

51.450 

— 

22,950 

22,150 

20,650 

31,100 

27,750 

26,900 

25,050 

36,200 

34,100 
33,000 
30,850 
45,800  . 

40.700 

39,400 

36,750 

48,850 

47,300 

54,250 

52,500 

56,950 

55,100 

44,150 

49.000 

51,450 

23,700 

23,350 

21,800 

27,000 

28,700 

28,200 

26,400 

31,350 

35,200 
34.700 
31,750 
39,650  . 

42,100 

41.500 

38,700 

50,600 

49,800 

46,500 

56,250 

55,450 

51,750 

59,100 

58.200 

54,300 

22,700 

21,950 

20,550 

31,250 

27.550 
26,600 
24,350 

36.550 

33,850 
32,750 
30,600 
46,150  . 

40.450 
39,150 

36.450 

48,550 

47,000 

43,900 

53,900 

52,150 

48,650 

56,600 

54.750 

51,100 

22,700 

27,550 

33,850 

40,450 

48,550 

53,900 

56.600 

20,550 

30,600 

24,350 

35,450 

32,750 
30,600 
45,000  . 

39,150 

36,450 

47,000 

43,900 

52,150 

48,650 

54.750 

51,100 

22,950 

22,150 

20,650 

30,600 

40,700 

39,400 

36,750 

48,850 

47,300 

44,150 

54,250 

56,950 

26,900 

25,050 

35,450 

33,000 
30,850 
45,000  .. 

52,500 

49,000 

55,100 

51,450 

22,950 

22,150 

20,650 

30,600 

48,850 

47,300 

44,150 

54,250 

52,500 

49,000 

56,950 

55,100 

51,450 

26,900 

25,050 

35,450 

33^000 

39,400 

45^000  .. 

30.7^0 

23,800 

23,050 

21,500 

31,850 

28,800 

27,850 

26.000 

37,100 

35,400 
34,200 
32.000 
47,000  .. 

42,300 

40,900 

38,150 

50,850 

49,150 

45,900 

56,500 

54,650 

51,050 

59,350 

57,400 

53,600 

— 

24.550 

23.550 
22,600 
25,850 

29,750 

28,500 

27,400 

30,050 

36,500 

35,000 

33,600 

38,200 

43,650 

41,750 

40,150 

52,400 

50,150 

48.200 

58,150 

55,700 

53,500 

61,050 

58.400 

56,100 

— 

21,900 

20,100 

18,700 

29,000 

26,600 

24,450 

22.700 

33.700 

32,600 
29.950 
27,850 
42.750  ... 

38,950 

35,800 

33,350 

46.800 

42.950 

39.950 

52.000 

47,750 

44.350 

54,550 

50,100 

46,600 

22,300 

20,450 

19,050 

29,350 

26.600 

24.450 

22,700 

34,250 

33,200 
30,500 
28,350 
43,300  ... 

39.650 

36,400 

33,850 

47.600 
43,700 

40.600 

52,850 

48.500 

45,100 

55,500 

50,950 

47,350 

24,600 

22.550 

21,000 

27,000 

24,800 

23.100 

36,600 

33,650 

31,250 

43.700 

40.100 

37,300 

52,400 

48.150 

44,750 

58.200 

53,450 

49.700 

61,100 

56,100 

52,200 

33500 
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Prototype  Per  Unit  Cost  Schedule— Continued 


Number  of  bedrooms 

0  1  2  3  4  5  6 


Elevator-structure _ _ _ _ _  30,400  33,450  42,450  _ _ _ _ 

PuNman: 

Detached  and  semidetached -  22,850  27,700  34,000  40,600  48,750  54,150  56,850 

Row  dwellings . 21,000  25,450  31,200  37,300  44,800  49,700  52,200 

Walkup -  19,500  23,650  29,000  34,750  41,650  46,300  48,600 

Elevator-structure - -  31,900  37,250  47,100  _ 
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